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CHAPTER  I:   DESCRIPTION  OF  PROJECT 

Section  101:   Project  Boundary 

The  Project  boundary  is  shown  on  Map  1,  "Property  Map". 

Section  102:   Project  Boundary  Description 

The  Bedford-West  Project  Area  of  the  Central  Business  District 
Urban  Rene\\;al  Project  is  bounded  and  described  as  follows: 

Beginning  at  the  intersection  of  the  southeasterly 
sideline  of  Washington  Street  and  the  northeasterly 
sideline  of  Bedford  Street; 

Thence  running  in  a  generally  southeasterly  direction 
along  said  northeasterly  sideline  of  Bedford  Street 
to  a  point,  said  point  being  the  intersection  of  the 
northeasterly  sideline  of  Bedford  Street  and  the 
southeasterly  sideline  of  Harrison  Avenue  Extension 
extended  thereto; 

Thence  turning  and  running  in  a  generally  southwesterly 
direction  along  said  southeasterly  sideline  of  Harrison 
Avenue  Extension  to  a  point,  said  point  being  the 
intersection  of  the  southeasterly  sideline  of  Harrison 
Avenue  Extension  and  the  southwesterly  sideline  of 
Exeter  Place; 

Thence  turning  and  running  in  a  generally  northerly 
direction  across  Harrison  Avenue  Extension  to  a  point, 
said  point  being  the  intersection  of  the  southwesterly 
sideline  of  Norfolk  Place  and  the  northwesterly  sideline 
of  Harrison  Avenue  Extension; 

Thence  turning  and  running  in  a  generally  northwesterly 
direction  along  said  southwesterly  sideline  of  Norfolk 
Place  to  a  point,  said  point  being  the  intersection  of 
the  northwesterly  sideline  of  Washington  Street  and  the 
southwesterly  sideline  of  Norfolk  Place  extended  thereto; 

Thence  turning  and  running  in  a  generally  northeasterly 
direction  along  said  northwesterly  sideline  of  Washington 
Street  to  a  point,  said  point  being  the  intersection  of 
said  northwesterly  sideline  of  Washington  Street  and 
the  northeasterly  sideline  of  West  Street; 
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Thence  turning  and  running  in  a  generally  southeasterly- 
direction  across  Washington  Street  to  the  point  of 
beginning,  said  point  being  the  intersection  of  the 
southeasterly  sideline  of  Washington  Street  and  the 
northeasterly  sideline  of  Bedford  Street. 
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CHAPTER  II:   OBJECTIVE'^ 

Section  201:   Bnsic  Objectives 

The  basic  objectives  of  the  CBD  -  Bedford-West  Urban  Renewal  Plan 
are : 

1.  To  aid  in  reversing  the  economic  decline  of  the  older  com- 
mercial sector  of  the  City; 

2.  To  promote  and  expedite  public  and  private  development 
and  investment  in  the  area  through  new  commercial 
facilities  and  the  improvement  of  public  utilities  and 
services; 

3.  To  strengthen  and  expand  the  real  property  tax  base  within 
the  area; 

4.  TO  facilitate  the  efficient  use  of  land  within  the  area 
for  commercial  and  public  purposes; 

5.  To  improve  the  basic  traffic  circulation  system  in  the 
area  and  to  eliminate  conflicts  between  pedestrians,  trucks 
and  automobiles. 

Section  202;   Planning  Objectives 

Planning  objectives  of  the  project  include  the  following: 

1.  To  eliminate,  to  the  maximum  extent  feasible,  conflict 
between  free  flowing  traffic,  pedestrian  movement  and 
on-street  truck  servicing; 

2.  To  regulate  access  to  off-street  parking  and  loading  areas 
so  as  to  reduce  conflict  between  pedestrians  and  vehicles 
and  at  the  same  time  to  allow  for  more  efficient  functioning 
of  the  street  system; 

3.  To  remove  an  economically  obsolete  and  substandard  building 
which  blights  the  area  and,  in  its  present  condition, 
inhibits  investment; 

4.  To  encourage  intensive  new  development  so  as  to  provide  a 
stimulus  for  economic  growth  in  the  district  as  a  whole. 
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Section  203:   General  Design  Objectives 

The  design  objectives  for  reuse  in  the  Project  Area  are  as  follows: 

1.  To  recognize  the  special  significance  of  the  urban  nature 
of  the  built-up  Central  Business  District  and  to  enhance 
its  character  by  the  encouragement  of  a  multi-story  and 
multi-use  building  so  as  to  maintain  the  urban  environment. 

2.  To  place  special  emphasis  on  preserving  and  extending  the 
pedestrian  amenities  of  downtown  Boston  by: 

(a)  The  creation  of  pedestrian  areas  to  improve  the 
environment  for  shoppers,  workers,  and  visitors; 

(b)  The  provision  of  easy  and  pleasant  pedestrian 
connections  within  the  Project  Area  and  adjacent  areas; 

(c)  The  provision  of  a  system  of  varied  and  lively 
pedestrian  paths  both  through  and  between  development 
sites  which  can  give  ready  access  to  ground  floor 
commercial  enterprises  of  all  types; 

(d)  .  The  regulation  of  access  to  off-street  parking  and 

loading  areas  to  reduce  conflict  between  pedestrians 

and  vehicles  and  at  the  same  time  to  allow  more  efficient 

functioning  of  the  street  system. 

3.  To  encourage  diversity  in  construction  and  in  land  use 
provided  that  respect  for  neighboring  properties  and  the 
urban  environment  is  maintained. 
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CHAPTER  TTI;   PROPOSED  RENE^CAL  ACTIONS 

Section  301:   Proposed  Types  of  Renewal  Actions 

Proposed  types  of  renewal  actions  within  the  Project  Area  may  consist 
of  a  combination  of  clearance  and  redevelopment  activity;  provision 
of  public  improvements;  and  rights-of-way  and  utilities  changes. 

Section  302;   Clearance  and  Redevelopment  Activities 

Clearance  and  redevelopment  activities  include: 

1.  the  acquisition  of  real  property; 

2.  the  management  of  acquired  property; 

3.  the  relocation  of  the  occupants  thereof; 

4.  the  clearance  of  land  and  buildings; 

5.  the  installation,  construction  and  reconstruction 
of  improvements; 

6.  the  disposition  of  land  for  uses  in  accordance  with 
the  land  use  and  building  requirements  and  other 
provisions  of  the  Urban  Renewal  Plan;  and 

7.  design  review  and  enforcement  of  provisions  of  Land 
Disposition  Agreements. 

Section  303:   Rehabilitation  Activities 

There  are  no  rehabilitation  activities  contemplated  at  this  time. 
However,  the  Authority  reserves  the  option  to  rehabilitate  the 
single  structure  in  the  Project  Area  if  developer  interest  sub- 
stantiates the  feasibility  of  doing  so. 

Section  304:   Public  Improvements 

Public  improvements  may  include,  as  necessary,  the  provision,  im- 
provement, extension,  construction,  reconstruction,  and  installation 
of  rights-of-way,  streets,  pedestrian  ways,  and  utilities,  such  as 
water,  sewers,  traffic  and  street  lighting  systems  and  police  and 
fire  communication  systems,  in  order  to  carry  out  the  objectives  of 
the  Urban  Renewal  Plan. 

-5- 


C^IAPTER  TV:   PROPERTY  TO  BE  ACQUIRED 

Section  401:   Identification 

Property  acquired  b/  the  Authority  for  clearance  and  redevelopment 
is  shown  on  Map  1,  "Property  Map". 

Section  402;   Interim  Use  of  Acquired  Property 

The  Authority  may  devote  property  acquired  under  the  provisions 
of  this  Plan  to  temporary 'use  prior  to  the  time  such  property 
is  needed  for  redevelopment.   Such  uses  may  include,  but  are  not 
limited  to,  project  office  facilities,  relocation  purposes  and  cultural 
or  recreational  uses,  in  accordance  v;ith  such  standards,  controls 
and  regulations  as  the  Authority  may  deem  appropriate. 
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CHAPTER  V;   RELOCATTON  OF  BU.'^INESSES 

Section  501;   Businesses  to  be  Relocated 

A  total  of  tv/elve  business  firms  have  been  or  are  to  be  relocated 
from  Authority  acquired  properties.   information  on  the  character- 
istics and  relocation  needs  of  these  businesses  has  been  obtained 
from  surveys  conducted  by  the  Authority. 

Section  502 :   Relocation  Program 

The  Authority  will  prepare  and  carry  out  a  suitable  relocation 
program  to  include: 

(1)  a  trained  relocation  staff  which  will  interview  and 
determine  the  needs  of  businesses  to  be  relocated  and  which 
will  render  appropriate  assistance  to  them; 

(2)  payments  for  moving  expenses  to  the  full  extent  permitted 
under  applicable  regulations  to  eligible  businesses  and 
small  business  displacement  payments  to  eligible  business 
concerns; 

(3)  the  implementation  of  standards  for  relocation  which 
will  take  into  account  the  ability  to  pay,  the  location 
preferences  and  the  space  requirements  of  the  businesses 
to  be  relocated; 

(4)  inspection  of  temporary  and  permanent  relocation  accommo- 
dations to  assure  that  they  are  in  compliance  with  applicable 
codes  and  ordinances. 
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GHaPTER  VI:   LA^?D  U?E  AMD  BUILDING  REQUIREMENT? 

Section  601;   Land  Use  Plan 

The  use  of  land  in  the  Project  Area  shall  be  as  shown  on  Map  2, 
"Proposed  Land  Use,"  which  indicates  proposed  land  uses  and  rights- 
of-way. 

Section  602;   Land  Use  and  Building  Requirements 

A.  General 

1.  The  use  and  development  of  land  and  improvements  shall 
be  in  accordance  with  the  requirements  of  this  Chapter. 

2.  The  disposition  parcel  is  located  as  shown  on  Map  3, 
"Disposition  Map". 

3.  The  Authority  may  subdivide  the  disposition  parcel  as 
appropriate.   In  the  event  of  subdivision,  the  permitted 
uses  will  be  applicable  to  sub-parcels  and  parking 
requirements  will  be  divided  as  appropriate. 

4.  Use  controls  as  set  forth  in  this  Chapter  shall  be 
interpreted  to  permit  supporting  and  ancillary  uses 
which  are  reasonably  associated  v;ith  the  primary  use. 

5.  Floor  Area  Ratio  (F.A.R.)  shall  mean  the  ratio  of  floor 
area  of  a  structure  or  group  of  structures  to  total  parcel 
area,  as  more  fully  defined  in  the'  Zoning  Code  of  the  City 
of  Boston. 

B.  Land  Use  Requirements 

The  project  area  shall  generally  be  devoted  to  a  combination  of 
any  of  the  following  uses:   retail  commercial,  office,  and  parking. 
In  each  case,  and  unless  specifically  otherwise  provided,  designation 
of  a  particular  use  includes  all  accessory  and  ancillary  uses, 
customarily  or  reasonably  incident  to  the  use  specified  or  the  use 
on  an  adjoining  parcel.   Within  the  purview  of  this  Section,  the 
Authority  may  permit  on  any  parcel  such  uses  as  are  consistent 
with  the  objectives  of  the  Project. 
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C.   Building  Recruirementn  and  Restrictions 

1.  Open  Space.   All  open  areas  shall  be  suitably  landscaped 
and/or  paved  so  as  to  provide  a  visually  attractive 
environment. 

2.  Off-street  Loading. 

NUMBER  OF  BAYS  REQUIRED  BY  GROSS  FLOOR  AREA  OF  STRUCTURES 

Gross  Floor  Area  Office  and 

(in  thousands  of  General  Retail  and 

square  feet)  Commercial         Wholesale 

Under  15  0  0 

15-50  1  1 

50-100  1  2 

100-150  2  3 

150-200     "  3  4 

300  and  over  4*  5* 
*Plus  1  for  each  additional  150,000  square  feet 


The  above  controls  shall  apply  unless  a  developer  or 
owner  can  demonstrate  to  the  satisfaction  of  the 
Authority  that  the  off-street  loading  needs  of  the 
property  will  be  met  adequately  in  other  ways,  or 
that  the  lack  of  such  loading  facilities  will  not 
be  detrimental  to  surrounding  areas  of  the  Project. 
Loading  bays  shall  be  designed  so  as  to  permit 
vehicles  to  load  and  unload  without  interfering  with 
pedestrian  or  vehicular  traffic  on  rights-of-way;  but 
in  no  case  shall  loading  bays  designed  to  permit 
vehicles  to  back  directly  perpendicular  to  rights-of-way 
be  permitted. 
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3.  Othor  On-.'^itG  Improvoments .   All  improvements  on  the 
land,  including  buildings,  landscaped  areas,  and  parking 
areas,  shall  be  properly  maintained  in  good  condition. 
Sufficient  and  suitable  refuse  and  garbage  storage  and 
disposal  facilities,  including  structural  enclosures  where 
appropriate,  shall  be  provided  and  properly  maintained. 
Open  storage  of  materials,  equipment  or  merchandise 
shall  not  be  permitted. 

4.  Sign  Control.   Signs  within  the  Project  Area  shall  be 
restricted  to  an  identification  of  the  establishment  and 
the  nature  of  its  products.   All  signs  must  be  suitably 
integrated  with  the  architectural  design  of  the  structure 
which  they  identify.   All  signs,  billboards  or  advertising 
shall  be  in  conformance  with  the  Boston  Zoning  Code  as 
amended.   The  size,  design,  location  and  number  of  signs, 
the  placement  or  replacement  of  any  sign  or  any  exceptions 
to  the  above  controls  shall  be  subject  to  the  approval 

of  the  Authority. 

5.  Parking.   All  parking  structures  shall  be  designed  so 

as  to  provide  one  entrance  lane  for  each  300  parking  spaces 
provided.   Each  entrance  lane  must  have  sufficient 
reservoir  space  to  avoid  vehicle  backup  onto  public 
streets.   All  parking  shall  be  enclosed. 

6.  Utilities .   The  placement  or  replacement  of  all  private 
and  public  utilities  shall  be  underground.   The  disposition 
parcel  may  be  subject  to  easements  and  other  rights  as 
appropriate  in  accordance  therewith. 

7.  Handicapped  Persons  Provisions.  All  new  buildings  in  the 
Project  Area  shall  be  so  designed  that  persons  in  wheel- 
chairs can  enter  and  leave  and  travel  about  the  building 
in  a  reasonable  manner  without  due  obstruction. 

Section  603:   Controls  on  Disposition  Parcel 

Parcel  C-1 

Permitted  Uses:   Retail  commercial,  office,  and  parking 

Ground  floor  on  all  frontages  to  be  devoted  to 
retail  conunercial  uses. 

Alternative  Use:  Transient  Housing. 

F.A.R. :   Minimum  3,  maximum  10. 
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Parking:   Maxirr.um  700  spaces  if  adjacent    Hayward  Place  garage  is 
removed.   Otherwise,  an  enclosed  parking  structure  with 
maximum  of  300  spaces  will  be  permitted  as  part  of  the 
redevelopment. 

Other 

Requirements:   (a)  Service  access  from  Norfolk  Place  and  Harrison 

Avenue  EKtension  only. 

(b)  Parking  access  from  Norfolk  Place  and  Harrison 
Avenue  Extension  only. 

(c)  Land  uses,  access  and  design  sha'll  be  planned 

so  as  to  integrate  with  the  redevelopment  and  reuse 
of  contiguous  parcels. 

Section  604 :   Controls  on  Contiguous  Parcels 

In  the  event  that  the  Authority  disposes  of  the  reuse  parcel  or  any 
subdivision  of  the  reuse  parcel  to  a  developer  who  owns  a  contiguous 
parcel  not  part  of  the  clearance  or  disposition  area,  the  Authority 
reserves  the  right  to  impose  such  controls  as  are  necessary  to  insure 
that  the  use  and  development  of  both  parcels  will  be  in  conformity 
with  the  objectives  of  the  Plan.   The  disposition  of  the  reuse 
parcel  shall  take  place  so  as  to  encourage  the  renewal  and 
redevelopment  of  contiguous  parcels. 

Section  605:   Int-^rpretation 

In  the  event  of  any  question  or  questions  regarding  the  meaning  or 

construction  of  any  land  use  and  building  requirements  in  this 

Chapter,  the  reasonable  interpretation  or  construction  thereof  by 
the  Authority  shall  be  final  and  binding. 
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CHAPTER  VII:   REDEVELOPER' S  OBLIGATIONS 

Section  701:   Applicability 

The  provisions  of  this  Chapter  shall  apply  to  each  parcel 
acquired  upon  its  disposition  and  shall  be  implemented  by 
appropriate  covenants  and  provisions  in  disposition  documents. 

Section  702:   Compliance  with  Plan 

Redevelopment  of  the  land  in  the  Project  Area  shall  be  made 
subject  to  the  regulations  and  controls  set  forth  in  the  Urban 
Renewal  Plan.   The  purpose  of  such  regulations  and  controls 
is  to  assure  that  the  redevelopment  of  land  within  the  Project 
Area  will  conform  to  the  planning  and  design  objectives  of  the 
Urban  Renewal  Plan.   It  is  therefore  the  obligation  of  all 
redevelopers  not  only  to  comply  with  these  regulations  and 
controls  but  also  to  familiarize  themselves  with  the  overall 
Urban  Renewal  Plan  and  to  prepare  redevelopment  proposals 
which  conform  to  the  Plan. 

Section  703:   Design  Review 

All  redevelopment  and  rehabilitation  proposals  will  be  subject 
to  design  review,  comment  and  approval  by  the  Boston  Redevelop- 
ment Authority  prior  to  land  disposition  and/or  prior  to  the 
commencement  of  construction. 

In  addition  to  assuring  compliance  with  the  specific- controls 
set  forth  in  this  Plan  and  as  more  specifically  set  forth  in 
disposition  documents,  the  Authority  will  establish  design 
review  procedures  and  evaluate  the  quality  and  appropriateness 
of  redevelopment  proposals  with  reference  to  the  design 
objectives  and  requirements  set  forth  in  this  Plan  and  in  the 
disposition  documents. 

Section  704;   General  Obligations 

The  Authority  shall  obligate  redevelopers  and  purchasers 
of  land  in  the  Project  Area,  and  their  successors  and  assigns, 
by  covenants  and  conditions  running  with  the  land  or  other 
appropriate  means  providing  for  reasonable  action  in  the  event 
of  default  or  noncompliance  by  such  redevelopers  and  purchasers; 
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1.  To  devote,  develop  or  otherwise  use  such  land  only 
for  the  purpose  and  in  the  manner  stated  in  the 
Plan; 

2.  To  comply  with  such  terms  and  conditions  relating 

to  the  use  and  maintenance  of  such  land  and  improve- 
ments thereon  as  in  the  opinion  of  the  Authority 
are  necessary  to  carry  out  the  purpose  and  objectives 
of  the  Plan  and  of  the  relevant  provisions  of  the 
Massachusetts  General  Laws; 

3.  To  commence,  execute  and  complete  construction 

and  improvements  in  accordance  with  reasonable  time 
schedules  as  determined,  agreed  on  and  established 
by  the  Authority; 

4.  To  give  preference  in  the  selection  of  tenants  for 
commercial  space  built  in  the  Project  Area  to 
businesses  displaced  from  such  area  or  from  other 
areas  on  account  of  action  taken  pursuant  to  Urban 
Renewal  Plans-,  who  desire  to  rent  such  commercial 
space  and  who  will  be  able  to  pay  rents  or  prices 
equal  to  rents  or  prices  charged  other  tenants  for 
similar  or  comparable  space  built  as  a  part  of  the 
same  redevelopment; 

5.  To  devote  1%  of  construction  cost  to  works  of  art 
in  accordance  with  policies  as  established  by  the 
Authority. 

Section  705:   Disposition  by  Redeveloper 

The  Redeveloper  shall  not  dispose  of  all  or  part  of  his  interest 
in  a  disposition  parcel  within  the  Project  Area  without  the 
written  consent  of  the  Boston  Redevelopment  Authority  until 
the  full  completion  by  the  Redeveloper  of  all  improvements 
required  by  and  in  conformity  with  the  terms  and  conditions 
of  both  the  Urban  Renewal  Plan  and  the  Land  Disposition 
Agreement  entered  into  between  the  Redeveloper  and  the 
Authority.   The  Boston  Redevelopment  Authority  may  in  granting 
such  consent  impose  conditions  that  will,  among  other  things, 
prevent  speculation,  protect  the  interest  of  the  Boston 
Redevelopment  Authority  and  the  City  of  Boston,  and  effect 
compliance  with  and  achieve  the  objectives  of  Chapter  121B 
and,  where  applicable.  Chapter  121A  of  the  Massachusetts 
General  Laws,  and  amendments  thereto. 
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CHAPTER  VIII:   REHABILITATION 

Section  801:    Identification  and  Applicability 

The  single  structure  in  the  Project  Area  will  be  demolished 
for  public  improvements  and  redevelopment  provided,  however, 
that  the  Authority  reserves  the  option  to  rehabilitate  the 
structure  if  developer  interest  substantiates  the  feasibility 
of  doing  so.   In  such  case,  the  building  shall  be  brought  to 
a  level  which  achieves  a  decent  standard  of  safe  and  sanitary 
conditions . 
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giAPTER  IX:   ZONING  DISTRICT  CHANGES 

Section  901:  Identification  of  Changes 

The  zoning  district  change  shall  be  as  shown  on  Map  4, 
"Existing  and  Proposed  Zoning". 
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CHAPTER  X:    RELATION  OF  PLAN  TO  LOCAL  OBJECTIVES 

Section  1001:   Conformity  to  General  Plan 

The  Urban  Renewal  Plan  is  in  conformity  with  the  1965/1975 
General  Plan  .for  the  City  of  Boston  and  the  Regional  Core, 
as  adopted  by  the  Boston  Redevelopment  Authority  in  March, 
1965,  and  its  program  for  community  improvements.   In 
addition,  the  Urban  Renewal  Plan  is  in  conformity  v;ith  the 
General  Neighborhood  Renewal  Plan  for  the  downtown  area  of 
the  City  of  Boston,  as  adopted  by  the  Boston  Redevelopment 
Authority  in  March,  1955. 

Section  1002:   Relationship  to  Definite  Local  Objectives 

1.  Land  Use 

The  Project  will  help  achieve  the  local  objective  of 
providing  new  and  improved  commercial  space  in  downtown 
Boston. 

2.  Traffic  Improvements 

The  Plan  will  enable  improvements  to  be  m^d.c  to  the 
street  system  of  the  Project  Area  in  order  to  achieve 
a  more  efficient  flow  of  traffic  and  thereby  encourage 
economic  growth.   It  will  also  meet  the  local  objectives 
of  reducing  congestion  and  accidents,  and  of  improving 
access  to  abutting  properties. 

3.  Improvement  of  Public  Utilities 

The  Urban  Renewal  Plan  proposes  the  relocation,  abandon- 
ment, or  replacement  as  necessary  of  all  existing  sub- 
standard and  inadequate  underground  public  utilities 
with  nevj  underground  lines  adequate  in  capacity  and  flow 
and  in  conformance  with  local  standards. 
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CHAPTER  XI :   ANTI-DISCRIMINATION  PROVISIONS 

Section  1101:   Compliance  with  Anti-Discrimination  Lav;s 

All  property  and  all  transactions  affecting  or  respecting  the 
installation,,  construction,  reconstruction,  maintenance,  re- 
habilitation, use,  development,  sale,  conveyance,  leasing, 
management  or  occupancy  of  real  property  v;ithin  the  Project 
Area  shall  be  subject  to  the  applicable  provisions  of  Chapter 
151b  of  the  Massachusetts  General  Laws  (Ter.  Ed.),  as  amended, 
and  to  all  other  applicable  Federal,  State  and  local  laws 
prohibiting  discrimination  or  segregation  by  reason  of  race, 
color,  creed,  sex  or  national  origin. 
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Q^APTER  XII:   MODIFICATION  AND  TERI-IINATION 

Section  1201:   Modification 

This  Plan  may  be  amended  at  any  time  by  the  Authority, 
provided,  however,  that: 

1.  Any  amendment  which  in  the  reasonable  opinion  of  the 
Authority  substantially  or  materially  alters  or  changes 
the  Plan  shall  be  subject  to  the  Federal,  State  and  local 
approvals  then  required  by  law; 

2.  No  amendment  to  any  provisions  of  Chapter  VI  of  the 
Plan  shall  be  effective  with  respect  to  any  land 
which  the  Authority  has  then  disposed  of  or  contracted 
to  dispose  of  without  the  consent  of  the  other  party  to 
such  disposition  or  contract,  or  such  other  party's 
successors  or  assigns;  and 

3.  If  this  Plan  is  recorded  with  the  Suffolk  Registry  of 
Deeds,  no  such  amendment  shall  be  effective  until  the 
amendment  is  also  so  recorded. 

Section  12'^2:   Termination 

The  provisions  and  requirements  established  in  this  Urban 
Renewal  Plan  shall  be  maintained  in  effect  for  a  period  of 
forty  (40)  years  from  the  date  of  the  original  approval  of 
the  Urban  Renewal  Plan  by  the  City  Council  and  Mayor  of  the 
City  of  Boston,  except  for  Section  1101  which  shall  remain 
in  effect  v;ithout  limitation  as  to  time. 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  MASS.  R- 

Central  Busir-ss  Di^t'- ■ct/Bp'f-f'ord-West  SUBMISSION  DATE: 

Urban  Renewc   rea 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


APPROVAL  BY  THE  GOVERNING  BODY  CODE  NO.  R-302 

OF  THE  CITY  OF  BOSTON 


A  certified  copy  of  the  Resolution  of  the  City  Council  of  the  City  of 
Boston  approving  the  Urban  Renewal  Plan  and  the  feasibility  of  relocation 
for  the  Central  Business  District/Bedford-West  Urban  Renewal  Project 
is  attached. 


RESOLUTION  OF  THE  CITY  COUNCIL  OF  BOSTON  APPROVING 
THE  URBAN  PxENEWAL  PLAN  AND  THE  FEASIBILITY'  OF 
RELOCATION  FOR  THE  CENTRy\L  BUSINESS  DISTRICT/ 
BEDFORD-UEST  URBAN  RENEWAL  PROJECT  NO, 


WHEREAS,  under  the  provisions  of- Title  I  of  the  Housing  Act 
of  1949,  as  amended,  the  Secretary  of  Housing  and  Urban  Development  is 
authorized  to  provide  financial  assistance  to  Local  Public  Agencies 
for  undertaking  and  carrying  out  urban  renev/al  projects;  and 


WHEREAS,  it  is  provided  in  such  Act  that  contracts  for 
financial  aid  thereunder  shall  require  that  the  Urban  Renev/al  Plan  for 
the  respective  project  area  be  approved  by  the  governing  body  of  the 
locality  in  which  the  project  is  situated  and  that  such  approval  include 
findings  by  the  governing  body  that:   (1)  the  financial  aid  to  be 
provided  in  the  contract  is  necessary  to  enable  the  project  to  be 
undertaken  in  accordance  with  the  Urban  Renewal  Plan;  (2)  the  Urban 
Renewal  Plan  will  afford  maximum  opportunity,  consistent  with  the  sound 
needs  of  the  locality  as  a  whole,  for  the  rehabilitation  or  redevelopment 
of  the  urban  renev;al  area  by  private  enterprise;  (3)  the  Urban  Renewal 
Plan  conforms  to  a  general  plan  for  the  redevelopment  of  the  locality  as 
a  whole;  and  (4)  the  Urban  Renewal  Plan  gives  due  consideration  to  the 
provision  of  adequate  park  and  recreational  areas  and  facilities,  as 
may  be  desirable  for  neighborhood  improvement,  with  special  consideration 
for  the  health,  safety,  and  welfare  of  children  residing  in  the  general 
vicinity  of  the  site  covered  by  the  Plan;  and 


WHEREAS,  the  Boston  Redevelopment  Authority  (herein  called 
the  "Authority")  has  entered  into  a  planning  contract  for  financial 
assistance  under  such  Act  V7ith  the  United  States  of  America,  acting  by 
and  through  the  Secretary  of  Housing  and  Urban  Development,  pursuant 
to  which  Federal  funds  v;ere  provided  for;  and 


WHEREAS,  it  is  desirable  and  in  the  public  interest  that  the 
Authority  undertake  and  carry  out  the  urban  renewal  project  identified  as 
Central  Business  District/Bedford-West  Urban  Renewal  Project  Area 
(herein  called  "Project  Area")  and  encompassing  that  portion  of  the 
City  of  Boston,  County  of  Suffolk  and  Commonwealth  of  Massachusetts 
described  in  Exhibit  A  attached  to  this  Resolution;  and 


WHEREAS,  the  Authority  has  applied  for  additional  financial 
assistance  under  such  Act  and  proposes  to  enter  into  an  additional  contract 
under  the  Department  of  Housing  and  Urban  Development  for  the  undertaking 
of,  and  for  making  available  additional  financial  assistance  for,  the 
Project;  and 
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WHEREAS,  the  Authority  has  made  detailed  studies  of  the  location, 
physical  condition  of  structures,  land  use,  environmental  influences, 
and  social,  cultural  and  economic  conditions  of  the  Project  Area  and 
has  determined  that  the  Project  Area  is  at  present  a  blighted,  deteriorated 
and  deteriorating  area  and  is  a  decadent,  substandard  or  blighted  open 
area,  and  that  it  is  an  area  which  is  detrimental  and  a  menace  to  the 
safety,  health,  welfare  and  sound  growth  of  the  Boston  community  because 
of  the  existence  of  a  building  which  is  out  of  repair,  structurally 
substandard,  obsolete  and  in  need  of  major  maintenance  and  repair,  and 
because  of  its  substantial  change  in  business  and  economic  conditions,  and 
because  of  inadequate  light  and  air  and  open  space,  and  because  of  inadequate 
streets  make  it  improbable  that  the  area  will  be  redeveloped  by  the 
achieving  operations  of  private  enterprise,  and  the  members  of  City 
Council  of  Boston  (herein  called  "City  Council")  have  been  apprised 
by  the  Authority  and  are  aware  of  these  facts  and  conditions;  'and 

WHEREAS,  there  has  been  prepared  and  referred  to  the  City  Council 
for  reviev;  and  approval  an  Urban  Renev/al  Plan  for  the  Project  Area,  dated 
January  1973  and  consisting  of  18  pages  and  4  exhibits,  supported  by 
the  following  supplementary  material,  data,  and  recommendations  not 
a  part  of  the  Urban  Renewal  Plan: 

(1)  Resolution  of  the  Boston  Redevelopment  Authority; 
Determinations  and  Findings  rel  ':i->'e  to  the  condition  of  the  Central 
Business  District /Bedford -West  Urban  Renewal  Area  and  the  Clearance 
Area  located  therein,  Project  No.  Mass. 

(2)  Relocation  Program. 

(3)  Resolution  of  the  Boston  Redevelopment  Authority  approving 
the  Urban  Renewal  Plan  and  the  conditions  under  which  relocation  payments 
will  be  made. 

(4)  Resolution  of  the  Boston  Redevelopment  Authority 
authorizing  submission  of  the  Central  Business  District/Bedford-West 
Urban  Renev;al  Plan  and  Relocation  Program  to  the  Mayor  and  City  Council 
of  the  City  of  Boston  and  to  the  Division  of  Urban  Renewal  of  the  State 
Department  of  Community  Affairs. 

(5)  Proposed  Cooperation  Agreement  by  and  between  the  City 
of  Boston  and  Boston  Redevelopment  Authority,  together  with  attached 
resolution  authorizing  execution  of  the  Agreement  by  the  Authority. 

(6)  A  resolution  of  the  Authority  adopted  on  October  14,  1965, 
determining  the  Project  Area  to  be  a  decadent,  bliglited,  deteriorated  and 
deteriorating  area,  together  v;ith. a  copy  of  the  notice  of  such 
determination  duly  published  in  the  December  4,  1965  issue  of  the  City 
Record. 
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(7)  Resolutions  of  the  Authority  adopted  on  August  2,  1967, 
among  other  things  reaffirming  the  aid  October  14,  1965  determination, 
approving  the  Central  Business  District  Urban  Rcnev;al  Plan  and  finding  that 

■  said  Plaii  conforms  to  the  comprehensive  plan  for  the  locality  as  a  whole, 
and  approving  the  conditions  under  which  relocation  payments  will  be  made; 
and 

(8)  A  resolution  of  the  City  Council  adopted  on  December  11, 
1967,  among  other  things  reaffirming  the  said  October  14,  1965  determination, 
approving  the  Central  Business  District  Urban  Renewal  Plan  and  finding 

that  said  Plan  conforms  to  the  comprehensive  plan  for  the  locality  as  a 
whole,  and  approving  the  conditions  under  which  relocation  payments  will 
be  made;  and 

WHEREAS,  the  Project  Area,  which  is  predominantly  non- 
residential in  character,  is  to  be  redeveloped  for  predominantly  nonresidential 
uses  under  the  Urban  Renewal  Plan;  and 


WHEREAS,  the  Urban  Renewal  Plan  has  been  approved  by  the 
Boston  Redevelopment  Authority  Board,  as  evidenced  by  a  copy  of  said 
Authority's  duly  certified  resolution  approving  the  Urban  Renewal  Plan, 
which  is  attached  hereto;  and 


WHEREAS,  a  general  plan  entitled  "1965-1975  General  Plan  for 
the  City  of  Boston  and  the  Regional  Core"  (hereinafter  called  the  "General 
Plan")  has  been  prepared  and  was  duly  approved  by  the  Authority  on 
March  11,  1965  and  is  recognized  and  used  as  a  guide  for  the  general 
development  of  the  City  of  Boston  as  a  whole;  and 


WHEREAS,  the  Authority,  pursuant  to  Chapter  652  of  the  Acts 
of  1960,  has  been  vested  v;ith  pov7ers  and  duties  conferred  on  planning 
boards  of  cities  in  Massachusetts  by  general  lav;s  applicable  to  Boston, 
including  Section  70  of  Chapter  41  of  the  General  Laws,  and  has  also  been 
vested  with  the  powers  and  duties  conferred  by  statute  or  ordinance  on 
the  former  City  of  Boston  Planning  Board,  and  in  such  capacity,  has  found 
that  the  Urban  Renev.'al  Plan  conforms  to  the  General  Plan,  and  the 
City  Council  has  duly  considered  said  findings;  and 


WliEREAS ,  the  Urban  Renev^al  Plan  for  the  Project  Area  prescribes 
certain  land  uses  for  the  Project  Area  and  vzill  require,  among  other 
things,  changes  in  zoning,  the  establishment  of  new  street  patterns,  the 
replacement  of  sewer  and  water  mains  and  other  public  facilities,  and 
other  public  action;  and 


WHEREAS,  the  Authority  has  prepared  and  submitted  a  program 
for  the  relocation  of  businesses  tliat  may  be  displaced  as  a  result  of 
carrying  out  the  Project  in  accordance  with  the  Urban  Renewal  Plan;  and 
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WHEREAS,  there  have  also  been  presented  to  the  City  Council 
information  and  data  respecting  the  relocation  program  which  has  been 
prepared  by  the  Authority  as  a  result  of  studies,  surveys,  and  inspections 
in  the  Project  Area  and  the  assembling  and  analysis  of  the  data  and 
information  obtained  from  such  studies,  surveys  and  inspections;  and 


WHEREAS,  the  members  of  the  City  Council  have  general  knovjledge 
of  the  conditions  prevailing  in  the  Project  Area  and  of  the  availability 
of  proper  housing  in  the  locality  for  the  relocation  of  businesses  that 
may  be  displaced  from  the  Project  Area  and,  in  the  light  of  such  knov/ledge 
of  local  housing  conditions,  have  carefully  considered  and  reviewed 
such  proposals  for  relocation;  and 


WHEREL^S  it  is  necessary  that  the  City  Council  take  appropriate 
official  action  respecting  the  relocation  program  and  the  Urban  Renevjal 
Plan  for  the  Project,  in  conformity  with  the  contracts  for  financial 
assistance  between  the  Boston  Redevelopment  Authority  and  the  United 
States  of  Amierica,  acting  by  and  through  the  Secretary  of  Housing  and 
Urban  Development;  and 


WHEREAS,  all  property  and  all  transactions  affecting  or 
respecting  the  installation,  construction,  reconstruction,  maintenance, 
rehabilitation,  use,  development,  sale,  conveyance,  leasing,  management, 
or  occupancy  o'   real  property  within  the  Project  Area  shall  be  subject 
to  the  applicable  provisions  of  Chapter  151B  of  the  Massachusetts  General 
Laws,  and  amendments  thereto,  and  to  all  other  applicable  federal, 
state,  and  local  laws  prohibiting  discrimination  or  segregation  by 
reason  of  race,  color,  sex,  religion,  or  national  origin; 


TiJHEREAS  the  City  Council  is  cognizant  of  the  conditions  that 
are  imposed  in  the  undertaking  and  carrying  out  of  urban  renewal  projects 
with  Federal  financial  assistance  under  Title  I,  including  those 
prohibiting  discrimination  because  of  race,  color,  sex,  religion  or 
national  origin;  and 


WHEREAS  a  public  hearing  on  the  Urban  Renewal  Plan  has  been 
held,  after  due  notice  thereof,  at  which  time  the  City  Council  received 
evidence  from  persons  doing  business  in  the  Project  Area  and  other 
persons  with  respect  thereto,  and  all  persons  desiring  to  be  heard  on 
the  Urban  Rcnev.'al  Plan  V7ere  so  heard;  and 


W11ERE.\S  tlie  members  of  tlic  City  Council  have  carefully 
considered  and  reviev;cd  the  Urban  Renewal  Plan  in  light  of  (1)  the 
supporting  dDcumci:tation  submitted;  (2)  the  proceedings  at  the  afore- 
mentioned public  hearing;  and  (3)  the  general  knowledge  of  tlie  City 
Councillors  v;it!i  respect  to  conditions  prevailing  in  tl.^  Project  Area 
and  in  the  City  of  Boston  as  a  wliolc: 
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BOSTON 


NOW,  THEREFORE,  BE  IT  RESOLVED  BY  TIE  CITY  COUNCIL  OF 


1.  That  it  is  hereby  found  and  determined  that  the  Project 
is  a  blighted,  deteriorated  and  deteriorating  area  and  is  a  decadent, 
substandard  or  blighted  open  space  and  qualifies  as  an  eligible  Project 
Area  under  Chapter  121B  of  the  General  Laws  of  Massachusetts. 

2.  That  the  Urban  Renev7al  Plan  for  the  Project,  having 
been  duly  reviewed  and  considered,  is  hereby  approved. 


3.   That  it  is  hereby  found  and  determined  that  the  objectives 
of  the  Urban  Renewal  Plan  cannot  be  achieved  through  more  extensive 
rehabilitation  of  the  Project  Area;  however,  the  Authority  has  reserved 
the  option  to  rehabilitate  the  single  structure  in  the  Project  Area 
if  developer  interests  substantiate  the  feasibility  of  doing  so. 


4.  That  it  is  hereby  found  and  determined  that  the  Urban 
Renewal  Plan  for  the  Project  Area  conforms  to  the  general  plan  of  the 
locality. 


5.    That  it  is  hereby  found  and  determined  that  the  financial 
aid  provided  and  to  be  provided  pursuant  to  the  contracts  for  Federal 
financial  assistance  pertaining  to  the  Project  is  necessary  to  enable 
the  Project  to  be  undertaken  in  accordance  with  the  Urban  Renev;al  Plan 
for  the  Project  Area. 


5.    That  the  redevelopment  of  the  Project  Area  for 
predominantly  nonresidential  uses  is  necessary  for  the  proper  development 
of  the  community. 


7.    That  it  is  hereby  found  and  determined  that. the  Urban 
Renev7al  Plan  for  the  Project  Area  will  afford  maximum  opportunity, 
consistent  with  the  sound  needs  of  the  locality  as  av/hole,  for  the 
urban  renev;al  of  the  Project  Area  by  private  enterprise. 


8.  That  it  is  hereby  found  and  determined  tliat  the  Urban 
Renewal  Plan  for  tlie  Project  Area  gives  due  consideration  to  the  provision 
of  adequate  park  and  recreational  areas  and  facilities,  as  may  be 
desirable  for  neighborhood  improvement. 

9.  That  it  is  Iiercby  found  and  determined  that  the  program 
for  the  proper  relocation  of  businesses  displaced  in  carrying  out  the 
Project  in  conformity  witli  acceptable  standards  is  feasible  and  can  be 
reasonably  and  timely  effected  to  permit  the  proper  prosecution  and 
completion  of  the  Project. 
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10,   That,  in  order  to  implement  nnd  facilitate  the  effectuation 
of  the  Urban  Renev;al  Plan  hereby  approved,  it  is  found  and  determined 
that  certain  official  action  must  be  taken  by  this  Body  with  reference, 
among  other  things,  to  changes  in  zoning,  the  vacating  and  removal  of 
streets,  alleys,  and  other  public  v/ays,  the  establishment  of  new 
street  patterns,  the  location  and  relocation  of  sev/er  and  V7ater  mains 
and  other  public  facilities,  and  other  public  action,  and,  accordingly, 
this  Body  hereby  (a)  pledges  its  cooperation  in  helping  to  carry  out 
the  Urban  Renev/al  Plan;  (b)  requests  the  various  officials,  departments, 
boards,  and  agencies  of  the  locality  having  administrative  responsibilities 
in  the  premises  likewise  to  cooperate  to  such  end  and  to  exercise  their 
respective  functions  and  powers  in  a  manner  consistent  V7ith  the  Urban 
Renewal  Plan;  and  (c)  stands  ready  to  consider  and  take  appropriate 
action  upon  proposals  and  measures  designed  to  effectuate  the  Urban 
Renewal  Plan. 


11.   That  all  property  and  all  transactions  affecting  or 
respecting  the  installation,  construction,  reconstruction,  maintenance, 
rehabilitation,  use,  development,  sale,  conveyance,  leasing,  management, 
or  occupancy  of  real  property  within  the  Project  Area  shall  be  subject 
to  the  applicable  provisions  of  Chapter  151B  of  the  Massachusetts 
General  Laws,  and  amendments  thereto,  and  to  all  other  applicable  federal, 
state,  and  local  lav7s  prohibiting  discrimination  or  segregation  by 
reason  of  race,  color,  sex,  religion,  or  national  origin. 


12.   That  additional  financial  assistance  under  the  provisions 
of  Title  I  of  the  Housing  Act  of  1949,  as  amended,  is  necessary  to 
enable  the  land  in  the  Project  Area  to  be  renev/ed  in  accordance  V7ith  the 
Urban  Renewal  Plan  for  the  Project  Area  and,  accordingly,  the  filing  by 
the  Authority  of  an  application  or  applications  for  such  financial 
assistance  under  Title  I  is  hereby  approved. 


13.   That  tlie  United  States  of  America  and  the  Secretary  of 
Housing  and  Urban  Development  be  and  they  hereby  are  assured  of  full 
compliance  by  the  City  Council  with  regulations  of  the  Department  of 
Housing  and  Urban  Development  effectuating  Title  VI  of  the  Civil  Rights 
Act  of  1954,  and  applicable  Efiecutive  Orders. 

In  City  Council  April  23,  1973,   Adopted. 
Approved  by  the  Mayor  April  30,  1973. 


Attest : 


.  ./  '( 


L  Ci-jl-^.    ^City  Clerk. 

THr:  fo::t3c;::;:^,  Vr  v:"zz-:)  r: 
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E  X  H  I  BIT 


Description  of  Project 


Beginning  at  the  intersection  of  the  southeasterly- 
sideline  of  VJashington  Street  and  the  northeasterly  sideline  of 
Bedford  Street; 

Thence  running  in  a  generally  southeasterly  direction 
along  said  northeasterly  sideline  of  Bedford  Street  to  a  point,  said 
point  being  the  intersection  of  the  northeasterly  sideline  of 
Bedford  Street  and  the  southeasterly  sideline  of  Harrison  Avenue 
Extension  extended  thereto; 

Thence  turning  and  running  in  a  generally  southwesterly 
direction  along  said  southeasterly  sideline  of  Harrison  Avenue 
Extension  to  a  point,  said  point  being  the  intersection  of  the 
southeasterly  sideline  of  Harrison  Avenue  Extension  and  the  south- 
westerly sideline  of  Exeter  Place; 

Thence  turning  and  running  in  a  generally  northerly 
direction  across  Harrison  Avenue  Extension  to  a  point,  said  point 
being  the  intersection  of  the  southwesterly  sideline  of  Norfolk 
Place  and  the  northwesterly  sideline  of  Harrison  Avenue  Extension; 

Thence  turning  and  running  in  a  generally  northwesterly 
direction  along  said  southwesterly  sideline  of  Norfolk  Place  to 
a  point,  said  point  being  the  intersection  of  the  northwesterly 
sideline  of  V^asliington  Street  and  the  southwesterly  sideline  of 
Norfolk  Place  extended  thereto;  ■  • 

Thence  turning  and  running  in  a  generally  northeasterly 
direction  along  said  northv;esterly  sideline  of  V7ashington  Street  to 
a  point,  said  point  being  the  intersection  of  said  northwesterly 
sideline  of  Washington  Street  and  the  northeasterly  sideline  of 
West  Street; 

Thence  turning  and  running  in  a  generally  southeasterly 
direction  across  Washington  Street  to  the  point  of  beginning,  said 
point  being  the  intersection  of  the  southeasterly  sideline  of 
V-Jashington  Street  and  tlie  nortlicasterly  sideline  of  Bedford  Street. 


* 

APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  f-lASS.  R- 

Central  Bus^'ness  Distrirt/Bedford-West  SUBMISSION  DATE; 

BosLon  Keoc.tloi-i.ii.'it  Auiiiority 
Boston,  Massachusetts 


APPROVALS  BY  THE  BOSTON  REDEVELOPMENT  CODE  NO.  R-303 

AUTHORITY  AND  COMMONWEALTH  OF  .MASSACHUSETTS 


The  following  documentation  is  attached  as  evidence  of  the  approval 
of  the  Boston  Redevelopment  Authority: 

1.  Resolution  of  the  Boston  Redevelopment 
Authority  approving  the  Urban  Renewal  Plan, 
the  conditions  under  which  relocation 
payments  will  be  made,  and  the  fixed 
relocation  payments  schedule; 

2.  Certificate  of  Vote; 

3.  Resolution  of  Boston  Redevelopment  Authority 
finding  that  the  Central  Business  District/ 
Bedford-West  Urban  Renewal  Project  Area 

is  an  eligible  Urban  Renewal  Area  under 
Federal  and  State  Law; 

4.  Certificate  of  Vote. 

The  approval  of  the  Division  of  Urban  Renev/al  of  the  Department  of  Community 
Affairs  of  the  Commonwealth  of  Massachusetts  will  be  submitted  separately 
when  completed. 


RE30I.UTI0::  oi-'^  the  bosto::  redcvclopment  authority 
APPiyjvji.G  a}".::  i)re:.k  R.-j-.-EvrAL  plan  hKD  the 
co*:d3;tto:;s  u::!;er  v.iiicii  tielocatigis^  paykemts  v?ill 

BE-  I-L--DE    FOR    T::E    CE:-TT?.~J.    BUSIirESS    DISTRICT/ 

BEDPc;,'  -\:t:st  uppan  R';r;-v:AL  project 


VTIlEPvEAS,  in  connection  v.'ith  an  application  of  the 
Boston  Rcdcvelop-vont  Authority  (hereinafter  called  the 
"Authority-")  to  the  Department  of  Housing  and  Urban 
Developrr.ent  (liereinafter*  called  "HUD"),  for  financial 
assistance  under  Title  I  of  the  Housing  Act  of  1949,  as 
amended,  the  approval  by  the  7\uthority  of  an  Urban  Renewal 
Plan  for  the  project  area  involved  in  such  application 
(such  area  being  defined  in  said  Plan  text)  is  required 
by  the  Federal-  Government  before  it  v.'ill  enter  into  a 
contract  for  loan  and  grant  v.'ith  the  /authority  under 
said  Title  I; 

^\TiEPvEAS,  the  rules  and  regulations  prescribed  by  HUD 
pursuant  to  Title  I  require  that  the  conditions  under  which 
the  Authori.ty  v;ill  make  relocation  pa^^ents  in  connection 
with  the  Uxban  AfcUtv.'cil  Project  contc;r:'.plated  by  the  application 
and  the  schedule  of  average  annual  gross  rentals  for 
standard  housing  i.n  the  locality  to  be  used  for  determining 
the  amounts  of  relocation  adjustment  payments  to  be  made 
in  connection  with  such  Project; 

V7HEREAS,  there  v;as  presented  to  this  meeting  of  the 
Authority,  for  its  consideration  and  approval,  a  copy  of 
an  Urban  Renewal  Plan  for  the  Project  Area,    dated  January, 
1973,  which  plan  is  entitled  "Central  Business  District/ 
Bedford-l^cst  Urban  Renewal  Plan"  and  consists  of  a  title 
page,  a  table  of  contents  of  two  pages,  18  pages  of  text, 
and  four  li.aps  which  are  attached  thereto  and  certified  by 
the  Secretary  of  the  Authority  to  be  part  of  sucli  Plan; 

WHEREAS,  there  was  also  presented  a  set  of  conditions 
under  which  the  .Authority  v;ill  ma):e  rc^location  paviv.ents, 
which  set  of  conditions  is  set  forth  in  the  Relocation 
Prograiii  set  forth  in  Code  Ko .    R-22  3  of  the  Part  I:   Final 
Project  Repor'.:  for  the  Central  Business  District/Bedford- 
Kc'St  Urban  R.  ncwal  Project  ]:)resentod  to  this  ineeting; 
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VrHEriEAS,  the:  Urban  J-^oiowal  p].an  and  the  conditions 
under  v.-hich  th.o  Aut]:iority  v.'il.l  nu-.ke  relocation  payments 
were  rcv'ic'.vcd  and  considered  at  this  nceting; 

V         .'ic  Authority.,  pursuant  to  Chapter  652  of 
the  /vets  of  lOGO,  has  been  granted  th-2  pov.'ers  and  shall 
perform  the  duties  conferred  on  planning  boards  of  cities 
in  Massachusetts  by  general  lav;s  applicable  to  Boston, 
includiiig  Section  70  of  Chapter  41  of  the  Massachusetts 
Geno.'al  Lav.'s,  and  has  also  been  granted  the  powers  and 
shall  perform  the  duties  conferred  or  imposed  by  statute 
or  ordinance  on  the  former  City  of  Boston  Planning  Board; 

VJIIEHEAS,  the  Urban  Renev;al  Plan  has  been  reviev;ed 
for  conformity  with  the  "1965-1975  General  Plan  for  the 
City  of  Boston  and  the  Regional  Core"  (hereinafter  called 
the  "general  plan"),  which  was  duly  approved  by  the 
Authority  at  its  ineeting  on  March  11,  1965,  and  for 
consistency  with  local  objectives  respecting  appropriate 
land  uses,  improved  traffic,  public,  transportation, 
public  utilities,  recreational  and  comjnunity  facilities, 
and  other  public  improvements;  and 

^  VJIIERli^: S ,  Title  VI  of  the  Civil  Rights  Act  of  1964, 
and  the  regulations  of  IIUD  effectuating  that  Title,  provide 
that  no  person  shall,  on  the  ground  of  race,  color,  or 
national  origin,  be  excluded  from  participation  in,  be 
denied  the  benefits  of,  or  bo  subjected  to  discrimination 
in  the  undertaking  and  carrying  out  of  urban  renewal 
projects  assisted  under  Title  I  of  the  Housing  Act  of 
1949,  as  amended; 

NOW,  THEPJ:F0RE,  it  is  hereby  RESOLVED: 

(1)  That  the  aforesaid  conditions  under  which  the 
Authority  v;ill  maV.e  relocation  pa^TTients  are  hereby  in  all 
respects  approved; 

(2)  That  the  Urban  Renewal  Plan  is  based  upon  a 
local  surxoy,  conforms  to  the  comprehensive  plan  for  the 
locality  as  a  whole  and  to  the  worlcablc  program  for  co:rjnunity 
improvcjr.cnts,  and  is  consistent  with  tlie  aforesaid  local 

obj:-  'L'     .  '  i'  ■  v-ommunity; 

(3)  That    the   Central   Jiusincr.s   District/Bedford-Wost 
Urban   h-.  nowal    Plan    is   liorol^y   in   all    respects    approved: 
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(4)  Th:\'c   .It  is  hc)-cby  fouiui  and  dctorr.i.\ncd  that 

the  objectives:  of  the  Urban  RcnGv.'al  Plan  cannot  be  achieved 
through  more  cxcennivc  rehabilitation  of  the  Project  Area; 

(5)  Tliat  the  Secretary  of  tlie  Authorix.y  is  hereby 
authorized  to  reproduce  the'  4  miips  which  are  a  part  of  said 
Plan,  and  upoji  appropriate  certification  thereof  by  the 
Secre'cary,  to  file  the  Ur}ian  Renev.'al  Plan,  consisting  of 
the  aforesaid  title  page,  table  of  contents,  18  pages 

of  text  and  the  4  maps  v;hich  are  reproduced  as  aforesaid, 
with  the  minutes  of  this  meeting  and  in  appropriate 
recording  offices,  and  such  Urban  Renev;al  Plan,  with  the 
certification  of  t]-?e  Secretary  inscribed  tlaereon,  shall  be 
conclusively  deen^ed  to  be  the  official  Urban  Renewal  Plan 
of  tlie  Authority  for  the  Central  Business  District/Bedford- 
West  Urban  Renewal  Project;  and 

(5)   That  the  United  States  of  America  and  the  Secretary 
of  Housing  and  Urban  Development  be,  and  they  hereby  are, 
assured  of  full  compliance  by  the  /authority  with  regulations 
of  HUD  effectuating  Title  VI  of  the  Civil  Rights  Act  of 
1964. 

(7)   That  all  feasible  measures  have  been  taken  to  avoid 
or  minimise  damage  to  the  environment. 


certificatf:  or  vote 

The  undersigned  hereby  cerlifics  as  follows: 

(!)  That  he  is  the  duly  qualified  and  aclinR  Secretary  of  the  Boston 
Redevelopment  Authority,  hereinafter  called  the  Authority,  and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Authority, 

(?.)  T:-.-',  r)ie  fo.,     'ing  is  a  true  amd  correct  copy  o(  .  .r  ,li. 

adopted  at  a  meeting  of  the  Authority  held  on  rcbr.iir-?  ^,    1?73 

and  duly  recorded  in  this  offixe: 


A  rvesolation  entitled   'r.ccolulion  of  the  Boston  rvec^cvelopment 
Authorit/  Approving  tiie  Urban  Henev/al  Plan  axid  the  Conuitionb  under 
Vi'liich  Relocation  raymenls  V.'ill  be  .'.-adc  for  the  Central  Bueineee  JiBtrict/ 
Bedford- V/ c it  UrUaa  i^cnev/il  Project"  wae  introduced,    read  and  concitored. 
On  motion  duly  .-nadc  and  seconded,   it  v.'iiB  un£.iiiinoably 
VOTED:  to  adopt  tlia  i\efcolution  ae  read  and  coneidcred. 


(3)  That  said  meeting  was  duly  convened  and  held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice 
of  such  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
ing, and  a  legally  sufficient  number  of  members  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to   the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed, 

(4)  That  the resolution 


to  which  this  certificate  is  attached  is  in  substantially  the  form  as  that  presented 
to  said  meeting. 

(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

(6)  That      '^o>^'^'-t  T.   l>n-icy        jg  the r-irortor         

of  this  Authority. 

(7)  That  the  undersigned  is  duly  authorized  to  execute  this  certificate. 

IN  WITNESS  WIIHREOF  the  undercigned  has  hereunto  set  hi";  hand_ 
this  t^     Ifil,  day  of        ■'-'-■••— ,19^'. 


By  ':    !■■  .'     )   / 


BOSTON  REDEVELOPMErJT  AUTHORITY 

/_ I 

Sccrclaiy 


ITEM  NO.  6 


Resolution  of  the  Boston  Redevelopment  Authority 
adopted  on  February  8,  1973  -  Determinations 
and  Findings  Relative  to  the  conditions  of  the 
Central  Business  District/Bedford-West  Urban 
Renewal  Area  and  the  Clearance  Area  located 
therein. 


t 

RESOLUTION  OF  THE  BOSTON  REDEVELOPMENT  AUTHORITY 

DETERMINATIONS  AND  FINDINGS  RELATIVE  TO  THE 
f^O'-nr-PiOM  OTT  TiiE  CENTRAL  BUSINESS  DISTRICT/ 
i;:-.            ■■:    •  RENEV7AL  AREA  AND  THE  CLEARANCE 
Ai-^A    L,0Oi,-..  Till..,. IN,  PROJECT  NO.  MASS.  R- 


WHEREAS,  the  Boston  Redevelopment  Authority  (herein- 
after called  the  "Authority"),  is  a  public  body,  politic 
and  corporate,  duly  organized  and  existing  under  Chapter 
121B  of  the  Massachusetts  General  Lav;s  (Ter.Ed.)/  as 
amended,  within  the  City  of  Boston,  Massachusetts;  and 

WHEREAS,  the  Authority  has  undertaken  and  conducted 
surveys,  studies,  and  inspections  of  an  area  within  the 
City  of  Boston  known  and  referred  to  as  the  Central  Business 
District/Bedford-West  Urban  Renewal  Area  and  described  in 
the  Exhibit  "A"  attached  hereto  and  made  apart  hereof 
(hereinafter  called* the  "Project  Area"),  which  Project 
Area  includes  a  Clearance  Area  as  shown  on  Map  6  of  an 
application  for  Loan  and  Grant,  which  application  was 
presented  to  the  Authority;  and 

\-7HEREAS,  the  Authority  has  prepared  an  Urban  Renewal 
Plan  for  the  Project  Area  and  proposes  to  undertake  an 
urban  renewal  project  therein;  and 

WHEREAS,  there  was  presented  to  this  meeting  of  the 
Authority  the  Project  Area  Report  set  forth  in  Code  No. 
R-212  of  the  Part  I:   Final  Project  Report  for  the  Central 
Business  District/Bedford-VJest  Urban  Renewal  Project, 
which  report  describes  the  surveys  and  studies  undertaken 
in  the  Project  Area,  the  criteria  used  to  determined  the 
condition  of  structures  and  the  character,  physical 
conditions  and  uses  of  land  and  structures  in  the  Project 
Area;  and 

V7HEREAS,  with  the  consent  of  the  Division  of  Urban 
Renewal  of  the  State  Department  of  Community  Affairs  and 
the  City  of  Boston  acting  by  its  Mayor  with  the  authoriza- 
tion of  the  City  Council,  and  with  the  approval  of  the 
Department  of  Housing  and  Urban  Development  pursuant  to 
a  temporary  loan  contract  under  Title  I  of  the  Housing  Act 
of  1049,  as  amended,  the  Authority,  as  provided  by  lavv?, 
pricr  to  tJie  completion  and  approval  of  the  Urban  Renewal 
Plan  for  tJic  Project  Area  has  conducted  so  called  "early 
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land  acquisition  activities"  in  the  Project  Area  by 
acquiring  land  in  the  Project  Area  and  conducting 
relocation  activities;  the  Authority  has  held  a  public 
■...">"i.    "   "  '■  ■  anrl  ;  roper  notice,  has  received  and 
h'^:".  ./id.-,  a,  d   .,  exh.T-bits,  v  .ws  and 

opinions  and  has  in  a  resolution  adopted  on  October  14, 
1965  and  affirmed  on  August  2,  1967  made  certain  findings 
and  conclusions  concerning  the  buildings  and  conditions 
•within  said  Project  Area;  and 

WHEREAS,  the  Authority  has  considered  and  reviewed 
the  aforementioned  Project  Area  Report; 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  the  Boston- 
Redevelopment  Authority,  acting  under  and  pursuant  to  its 
powers  under  the  provisions  of  Chapter  121B,  as  amended, 
and  any  other  powers  thereunto  enabling,  does  hereby 
determine  and  find  the  folbwing  particular  facts: 

1.  The  character  and  conditions  of  the  Project  Area 
as  described  in  said  Project  Area  Report  do  exist. 

2.  The  Project  Area  as  a  whole  is  at  present  a 
blighted,  deteriorated,  and  deteriorating  area  and  is  a 
decadent,  substandard  or  blighted  open  area,  and  qualifies 
for  federal  financial  assistance  under  said  Title  I  in  that 

a.  '  The  single  building  in  the  Project  Area  is 
a  substandard  building  due  to  its  obsolescence  and 
deteriorated  condition,  defects  to  structural  elements, 
inefficient  layout  and  interior  construction  adversely 
affecting  the  practicality  of  improvement  or  conversion, 
lack  of  natural  light  and  ventilation,  outdated 
structural  mechanical,  sanitary,  fire  protection,  and 
egress  systems  which  cannot  be  economically  repaired, 
inadequate  off-street  loading,  servicing  and  refuse 
collecting  facilities,  and  other  defects  to  the  structure 
and  essential  facilities  not  correctable  by  normal 
maintenance.  .■  . 

b.  The  existing  streets  and  related  facilities 
are  deficient  and  require  reconstruction  or  other  improve- 
ments to  eliminate  the  deficiencies  and  to  bring  the 
streets  to  acceptable  standards.   Norfolk  Place,  in 
particular  is  inadccpaate  in  width  to  provide  sufficient 
access  and  off-street  servi.  :ng  to  the  building. 
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c.  The  lack  of  adequate  off-street  loading 
facilities  and  inadequate  sidewalks  has  caused  conflicts 
between  pedestrians  and  vehicular  traffic  and  has  impeded 
the  efficient  flow  of  traffic. 

d.  Public  utilities  in  the  Project  Area  are, 
in  general,  inadequate  and  obsolete  and  do  not  comply 
with  acceptable  standards.   The  existing  surface  drainage 
and  sanitary  sewer  systems  are  not  separated  and  are 
inadequate  to  serve  new  development. 

e.  The  existing  building  is  economically 
obsolescent  due  to  its  inefficient  layout,  lack  of  column- 
free  space,  general  deterioration  and  unattractive  appearance, 
and  outdated  facilities  which  are  not  conducive  to  the 

needs  of  contemporary  retailing  and  which  have  led  to  a 
decline  in  retail  sales.   In  the  past  twelve  ^ars,  three 
major  department  stoEs  on  the  site  have  gone  out  of 
business  and  the  building  is  presently  vacant. 

3.    The  clearance  area  contains  one  building  which, 
because  of  the  structural  defects,  conditions  of  deficiency 
and  blighting  influences  referred  to  hereinbefore  warrants 
clearance; 

AND  BE  IT  FURTHER  RESOLVED  that  the  Authority,  acting 
under  and  pursuant  to  its  powers  as  aforesaid,  does  hereby 
find  and  determine  as  follov;s: 

(1)  That  the  Project  Area  is  a  decadent  area  in  that 
it  is  an  area  v;hich  is  detrimental  to  safety,  health, 
morals,  welfare  and  sound  grov.'th  of  the  Boston  community 
because  of  the  existence  of  a  building  which  is  out  of 
repair,  structurally  substandard,  obsolete,  and  in  need 

of  major  maintenance  and  repair,  and  because  of  its 
substantial  change  in  business  and  economic  conditions, 
and  because  of  inadequate  light  and  air  and  open  space, 
and  because  of  inadequate  streets  ma]:e  it  improbable 
that  the  Area  will  be  redeveloped  by  the  ordinary 
operations  of  private  enterprise;  '  • 

(2)  That  the  Clearance  Area  is  a  blighted,  deteriorated, 
and  deteriorating  area  and  is  a  decadent,  substandard  or 
bliglited  open  area;  and 
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(3)   That  the  Authority  has  prepared  an  urban  renewal 
plan  for  the  Project  Area,  which  plan  will  include  action 
with  respect  to  the  Clearance  Area. 

AND  FURTHER  BE  IT  RESOLVED  that  the  Board  hereby 
atfirr.     rtai;   i.nd  ■      nd     .-lu^-^'ons  concerning  the 
buildings  and  conditioi.^  .;ithiji  chat  project  area  in  a 
resolution  adopted  on  October  14,  1965  and  affirmed  on 
August  2,  1967; 

AND  FINALLY,  BE  IT  RESOLVED  that  the  Secretary  of 
the  Authority  is  authorized  to  publish  a  notice  of  the 
findings  and  determinations  adopted  herein  in  a  public 
newspaper  of  general  circulation. 


EXHIBIT 


#      # 


DESCRIPTION  OF  PROJECT 


Beginning  at  the  intersection  of  the  easterly  sideline 
of  Washington  Street  and  the  northerly  sideline  of  Bedford  Street; 

Thence  running  in  a  generally  easterly  direction  along 
said  northerly  sideline  of  Bedford  Street  to  a  point,-  said  point 
being  the  intersection  of  the  northerly  sideline  of  Bedford 
Street  and  the  easterly  sideline  of  Harrison  Avenue  Extension 
extended  thereto; 

Thence  turning  and  running  in  a  generally  southerly 
direction  along  said  easterly  sideline  of  Harrison  Avenue  Extension 
to  a  point,  said  point  being  the  intersection  of  the  easterly 
sideline  of  Harrison  Avenue  Extension  and  the  southerly  sideline 
of  Exeter  Place; 

Thence  turning  and  running  in  a  generally  northwesterly 
direction  across  Harrison  Avenue  Extension  to  a  point,  said  point  • 
being  the  intersection  of  the  southerly  sideline  of  Norfolk 
Place  and  the  westerly  sideline  of  Harrison  Avenue  Extension; 

Thence  turning  and  running  in  a  generally  westerly 
direction  along  said  southerly  sideline  of  Norfol];  Place  to  a 
point,  said  point  being  the  intersection  of  the  v/esterly  sideline 
of  V7ashington  Street  and  the  southerly  sideline  of  Norfolk  Place 
extended  thereto; 

Thence  turning  and  running  in  a  generally  northerly 
direction  along  said  v.'esterly  sideline  of  VJashington  Street  to  a 
point,  said  point  being  the  intersection  of  said  v;esterly  side- 
line of  V7ashington  Street  and  the  northerly  sideline  of  V7est 
Street; 

Thence  turning  and  running  in  a  generally  easterly 
direction  across  VJashington  Street  to  the  point  of  beginning, 
said  point  being  the  intersection  of  the  easterly  sideline  of 
V7a::hington  Street  nnd  the  northerly  sideline  of  Bedford  Street. 


*  CERTIFICATE  OF  VOTn 

The  undersigned  hereby  certifies  as  follows: 

(1)  That  he  is  the  duly  qualified  and  acting  Secretary  of  the  Boston 
Redevelopment  Authority,  hereinafter  called  the  Authority,  and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Authority. 

(2)  That  the  following  is  a  true  and  correct  copy  of  a  vote  as  finally 

adopted  at  a  meeting  of  the  Authority  held  on         Februar/  ';,    1773 

and  duly  recorded  in  this  office: 

A  R«eolution  entitled  "resolution  of  the  Eoaton  Hcdeveloij  .icnt 
Authority  -  Determinations  nnd  Findings  I-elative  to  the  Condition  of  tho 
Central  rusinesu  District/  Hcdford-'V est  Urban  P.cncv/al   Area    and  the 
Clearance  Aren  Located  Therein,    Project  No.   Vase.  R-      ".•  was  Intro- 
duced,   read  and  conaidered. 

On  motion  duly  made  and  seconded.   It  vas  unanimously 
VOTED:  to  adopt  the  Peaolution  as  read  and  considered. 


(3)  That  said  meeting  was  duly  convened  and'held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice 

of  such  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
ing, and  a  legally  sufficient  number  of  members  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to   the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed. 

(4)  That  the  "esolu;io:i 


to  which  this  certificate  is  attached  is  in  substantially  the  form  as  that  presented 
to  said  meeting. 

(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

(6)  That   robert  T.    Kcn:icy  jg  the  rircctor 

of  this  Authority, 

(7)  That  the  undersigned  is  duly  authorired  to  execute  this  certificate. 

IN  WITNESS  WHEREOF  the  undcroigned  has  hereunto  set  his  hand 
this  tv.  fliCi day  of  :•■■•'■  :  .:  ny ,   19V  '    . 

BOSTON  REDEVELOPMENT  AUTHORITY 

By  '  I    ■     '^  I     n^f 

Secretary 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  MASS.  R- 

Central  Business  Distn'ct/Bedford-West  SUBMISSION  DATE; 

Urban  Renewal  Area 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


OPINION  OF  LPA  COUNSEL  RESPECTING  CODE  NO.  R-304 

URBAN  RENEWAL  PLAN 


An  opinion  of  the  General  Counsel  of  the  Boston  Redevelopment 
Authority  respecting  the  Urban  Renewal  Plan  is  attached. 


227-1030  •  REB.  606-4538 

696-6067 
\ 

John  C.  Coxley 

.  attorney  at  law 

/  Suite  426 

73  Tremont  St.,  Boston.  Mass.  021O8 


Boston  Redevelopment  Authority 

City  Hall 

1  City  Hall  Square 

Boston,  Massachusetts  02201 

Re;  Central  Business  District/Bedford-West 

Urban  Renewal  Plan 

Project  No,  Mass.  R- 
Boston,  Massachusetts 

Gentlemen: 

As  Counsel  for  the  Boston  Redevelopment  Authority  in  the  above- 
identified  project,  this  is  to  supplement  my  opinion  addressed  to  you 
and  included  as  Code  No.  R-231(2)(b)  in  the  Application  for  Lodn 
and  Grant  Part  I,  dated  January  1973,  respecting  the  above  Project. 

As  legal  counsel  in  the  above-identified  project,  my  further  opinion 
is  as  follows;  • 

1.  To  my  knowledge  the  Plan  has  not  been  modified  in 
any  respect. 

2.  The  Plan  has  been  duly  approved  by  the  City  Council  of 
the  City  of  Boston.  I  have  examined  a  record  of  the 
official  proceedings  respecting  the  latter  approval. 
All  public  bodies,  officials  and  agencies  which,  under 
the  State  or  local  law,  are  required  to  authorize  or 
approve  the  Plan,  have  done  so,  except  the  Division  of 
Urban  Renewal  of  the  Department  of  Community  Affairs  of  the 
Commonwealth  of  Massachusetts.  A  public  hearing  on  the 
Plan  required  under  State  or  local  law  has  been  held 

in  the  time  and  manner  and  at  the  place  required, 
following  the  giving  of  due  notice  to  the  appropriate 
parties  by  the  public  body  or  public  officer,  all 
in  accordance  with  law.  Every  public  hearing  required 
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by  law,  including  any  such  hearing  on  the  project 
(as  distinguished  from  a  public  hearing,  if  any,  on 
the  Plan)  under  Section  105(d)  of  the  Housing  Act  of 
1949,  as  amended,  or  under  any  other  law,  has  been 
held  in  the  time  and  manner  and  at  the  place  required, 
following  the  giving  of  due  notice  to  appropriate 
parties  by  the  appropriate  public  body  or  public 
official,  all  in  accordance  with  law. 

3.  All  the  procedural  requirements  approval  and  other 
actions  and  formalities  required  under  State  and  local 
law  to  make  the  Plan  legally  effective  have  been  duly 
fulfilled,  taken,  and  completed,  as  the  case  may  be, 
except  for  the  aforementioned  approval  by  the  State 
Division  of  Urban  Renewal. 

4.  To  my  knowledge  there  is  no  pending  or  threatened 
litigation  of  any  kind  concerning  the  Plan  or  said 
project. 


Very  truly  yours, 


Attorney  for  Bostor\/ 
Redevelopment  Authority 

City  Hall ,  Boston,  Mass. 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  f-lASS.  R- 

Central  Business  District/Bedford-West  SUBMISSION  DATE: 

Urban  Renev/al  Area 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


COOPERATION  AGREEMENT:  CODE  NO.  R-305 

LOCAL  GRANTS-IN-AID 


Attached  is  the  executed  Cooperation  Agreement  between  the  City  of 
Boston  and  the  Boston  Redevelopment  Authority  respecting  the 
provision  of  local  grants-in-aid,  together  with  a  certified 
Resolution  of  the  Boston  Redevelopment  Authority  authorizing 
the  execution  of  the  Cooperation  Agreement  and  a  certified  copy  of  an 
Order  authorizing  the  Mayor  of  the  City  of  Boston  to  execute  the 
Cooperation  Agreement. 


RESOLUTION  OF  TIIE  BOSTON  REDEVELOPMENT  AUTHORITY 
AUTHORIZING  EXECUTION  OF  A  COOPERZ^TION  AGREEi4ENT 
WITH  THE  CITY  OF  BOSTON  FOR  THE  CENTRAL  BUSINESS 
DISTRICT/ESDFORD-V/EST  URBAN  RENE\-7AL  PROJECT 


•WHEREAS,  the  Boston  Redevelopment  Authority  is  applying 
for  financial  assistance  under  Title  I  of  the  Housing 
Act  of  1949,  as  amended,  to  carry  out  the  Central  Business 
District/Bedford-West  Urban  Renewal  Project  (hereinafter 
referred  to  as  the  "Project");  and 

WHEREAS,  it  is  recognized  that  the  Federal  Contract 
for  Loan  and  Grant  pursuant  to  said  Title  I  v-;ill  require 
the  provision  of  local  grants-in-aid  (as  defined  in 
Section  110(d)  of  said  Title  I)  to  the  Project  in  an 
amount  equal  to  at  least  one-third  of  the  net  cost  of 
the  Project;  and 

WHEREAS,  the  Urban  Renewal  Plan  for  the  Project  will 
require  the  provisions  of  streets  and  other  site  improve- 
ments to  aid  in  carrying  out  the  Project,  and  will  require 
certain  other  local  actions  to  be  taken  in  connection 
therewith;  and 

WHEREAS,  the  City  of  Boston  must  agree  to  provide 
such  local  grants-in-aid  and  to  take  such  actions  as  may 
be  necessary  or  desirable  on  its  part  to  assist  in  carrying 
out  the  Project,  all  of  which  are  encompassed  in  a  proposed 
Cooperation  Agreement  with  the  City,  which  has  been  presented 
to  this  meeting,  and  is  attached  hereto  and  made  a  part 
hereof  as  Exhibit  "A". 

NOW,  THEREFORE,  it  is  hereby  RESOLVED; 

That  the  proposed  Cooperation  Agreement  is  in  all 
respects  approved,  and  the  Director  is  hereby  authorized 
and  directed  to  execute  on  behalf  of  the  Authority  a 
Cooperation  Agreement  substantially  in  the  form  of  the 
one  presented  to  this  meeting. 


CERTIFICATE  OF  VOTE 
The  undersigned  hereby  certifies  as  follows: 

(1)  That  he  is  the  duly  qualified  and  actinq  Secretary  of  the  Boston 
Redevelopment  Authority,  hereinafter  called  the  Authority,  and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Authority. 

(2)  That  the  following  is  a  true  and  correct  copy  of  a  vote  as  finally 

adopted  at  a  meeting  of  the  Authority  held  on  Feoruary  ^,    1973 " 

and  duly  recorded  in  this  office: 


A  Resolution  entitlec    'Hesolution  of  the  Boston  Pedevelopment 
Authority  Authorising  Execution  of  a  Cooperation  Agreement  with  the  City  of 
Boston    or  the  Central  I'usinesE  District/  Eediord-West  Urban  Rerewal 
Project"  v/as  introduced,    read  and  considered. 

On  motion  duly  made  and  seconded,   it  was  unanimously 

VOTED:  to  adopt  the  Resolution  as  read  and  considered. 

The  aiorementioned  I'esolutlon  is  filed  in  the  Docuvnent  Eook  of 
the  Authority  as  Document  No.    2434. 


(3)  That  said  meeting  was  duly  convened  and  held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice 
of  such  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
ing, and  a  legally  sufficient  number  of  members  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to    the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed. 


(4)  That  the  i'.esolution 


to  which  this  certificate  is  attached  is  in  substantially  the  form  as  that  presented 
to  said  meeting, 

(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

(6)  That     J.oL^rt   i.WcM^e-:  '^  the I^'i  g^tor 

of  this  Authority. 

(7)  That  the  undersigned  is  duly  authorized  to  execute  this  certificate. 

IN  WITNESS  WHEREOF  the  undersigned  has  hereunto  set  his  hand 

this  .ii.i .<i*y  o^ —i- '    ^'^I±.' 

BOSTON  REDEVELOPMENT  AUTHORITY 


Secretary 


CITY  OF  BOSTON 

IN  CITY  COUNCIL 


ORDERED:   That  the  Mayor  of  the  City  of  Boston  be, 
and  he  hereby  is,  authorized  and  empowered  to  execute 
and  deliver  in  the  name  and  behalf  of  the  City  of  Boston 
an  agreement  with  the  Boston  Redevelopment  Authority  in 
substantially  the  following  form: 

COOPERATION  AGREEMEITT 

between 

CITY  OF  BOSTON  V  ■   -^ 

and 

BOSTON  REDEVELOPMENT  AUTHORITY 

for 

CENTRAL  BUSINESS  DISTRICT/BEDFORD-WEST  URBAN  RENE^\^AL  PROJECT 


THIS  AGREEMENT  made  this        day  of 
by  and  betv;een  the  CITY  OF  BOSTON,  herein  called  the  City, 
a  municipal  corporation  of  the  Commonv/ealth*  of  Massachusetts, 
and  the  BOSTON  REDEVELOPMENT  AUTIiORITY,  herein  called  the 
Authority,  a  public  body  politic  and  corporate  duly  existing 
under  Chapter  121B  of  the  General  Laws  of  Massachusetts 

V7ITNESSETH  TliAT: 
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WHEREAS  the  Authority  has  adopted  an  Urban  Renewal 
Plan  (hereinafter  referred  to  as  the  "Plan")  for  the 
CBD  Bodford-vrest  Urban  Reneva  1  Project  (hereinafter 
referred  to  as  the  "Project"),  in  the  City  of  Boston, 
and  said  Plan  has  been  approved  by. the  Mayor  and  the 
City  Council  of  the  City  of  Boston;  and 

V7HEREAS  the  Plan  provides  for  the  acquisition, 
demolition  and  removal  or  rehabilitation  of  structures 
in  the  area  covered  by  said  Project  (hereinafter  called 
the  "Project  Area"),  the  installation  of  site  improvements 
and  public  facilities,  and  the  disposition  of  land  in 
the  Project  Area  for  uses  in  accordance  with  the  Plan;  and 

WHEREAS  to  carry  out  and  complete  the  Project,  the 
Authority  will  need  financial  assistance  from  the  United 
States  of  America  under  Title  I  of  the  federal  Housing 
Act  of  1949  (as  amended) ,  hereinafter  called  "Title  I", 
and  also  local  grants-in-aid;  and 

WHEREAS  under  Title  I  such  local  grants-in-aid  may 
consist  of,  among  other  things,  cash  grants;  donations, 
at  cash  value,  of  certain  real  property  (exclusive  of 
land  in  streets,  alleys,  and  other  public  rights-of-way 
which  may  be  vacated  in  connection  v;ith  the  Project)  in 
the  Project  Area;  certain  demolition,  removal  of.  other  vjo  rk 
or  improvements  in  the  Project  Area  at  the  cost  thereof; 
and  the  provision,  at  their  cost,  of  public  buildings  or 
other  public  facilities  which  are  necessary  for  carrying 
out  the  urban  renewal  objectives  of  the  Project  in 
accordance  v;ith  the  Plan;  and 

WHEREAS  the  Authority  has  applied  under  Title  I  for 
financial  assistance  from  the  United  States  of  America 
in  the  form  of  a  loan  and  grant; 

NOW,  THEREFORE,  in  consideration  of  the  benefits  to 
accrue  to  the  City  from  the  carrying  out  of  the  Pbd ject  and 
of  the  mutual  covenants  heroin  contained  and  for  other 
good  and  valuable  consideration,  the  City  and  the  Authority 
do  hereby  covenant  and  agree  as  folbws: 
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(1)  To  help  defray  the  cost  of  the  Project,  the 
Authority  will  comply  with  all  conditions,  statutory  or 
other\-;isc  necessary  to  obtain  a  capital  grant  from  the 
United  States  under  Title  I  in  the  maximum  amount  allowed 
by  law. 

(2)  The  Authority  will  undertake  the  Project  in 
accordance  with  the  Plan  and  as  funds  are  made  available 
will  coiTjnence  and  carry  out  each  successive  phase  of  the 
Project  as  expeditiously  as  possible. 

(3)  The  City  will  make  such  local  grants-in-aid 
to  the  Authority  in  a  total  amount  which,  v;hen  added  to 
the  local  grants-in-aid  provided  to  this  Project  on 
account  of  undertakings  by  any  other  entity  and  the  local 
grants-in-aid  assigned  by  the  Authority  to  this  Project 
from  other  projects  of  the  A.uthority,  will  equal  one-third 
of  the  actual  net  project  cost  of  this  Project  as 
finally  determined  and  approved  by  the  Department  of 
Housing  and  Urban  Development  in  accordance  with  Title  I 
and  in  accordance  with  a  loan  and  grant  contract  to  be 
entered  into  between  the  Authority  and  the  United  States 
of  America,  v.'hich  one-third  is  currently  estimated^  at 
$2,000,000. 

(4)  A.   If,  during  the  course  of  the  Project,  any 
revised  estimate  of  net  project  cost  determined  in 
accordance  with  Title  I  and  approved  by  the  Department 

of  Housing  and  Urban  Development  is  higher  than  the  current 
or  an  intermediate  estimate,  the  City  will,  upon  demand 
by  the  Authority,  pay  to  the  A,uthority  such  sums  of  money 
as  will,  when  added  to  all  other  local  grants-in-aid 
made  or  to  be  made  with  respect  to  the  Project,  total 
one-third  of  such  revised  estimate  of  net  project  cost. 

B.   Upon  completion  of  the  Project  by  the 
Authority  and  the  final  determination  in  accordance  with 
Title  I  and  approved  by  the  Department  of  Housing  and 
Urban  Development  aforesaid  of  the  actual  net  project 
cost  thereof,  the  Ci'^y  will  make  to  the  Authority  such 
additional  cash  paiTr.ent,  if  any,  as  may  be  necessary 
to  bring  the  total  grants-in-aid  for  the  Project  up  to 
an  amount  equal  to  one  third  of  said  actual  net  project 
cost  as  so  finally  determined  and  approved.   If,  upon 
such  completion  and  final  determination  and  approval. 
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the  local  grants-in-aid  heretofore  made  v;ith  respect  to 
the  Project  shall  total  an  amount  in  excess  of  one  third 
of  said  actual  net  project  cost  as  so  finally  determined 
and  approved,  such  portion  of  the  excess  as  was  paid 
in  cash  shall  be  refunded,  without -interest,  by  the 
Authority  to  the  City. 

(5)  The  City,  acting  by  its  Mayor,  will  recommend 
to  the  proper  board  or  officer  the  vacating  of  such 
streets,  alleys,  and  other  public  rights-of-way  within 
the  Project  Area  as  may  be  necessary  in  carrying  out  the 
Plan,  and  the  laying  out  as  public  streets  or  ways, 
with  their  adjacent  sidev;alks,  v/ithin  the  Project  Area 
in  accordance .v;ith  the  Plan;  and  the  Authority  agrees 
not  to  sue  the  City  for  any  damages  for  any  such  vacating 

or  layout  out;  and  the  Authority  further  agrees  to  reimburse 
the  City  for  any  such  damages  recovered  by  others  under 
Chapter  79  of  the  General  Laws  of  Massachusetts,  as 
amended,  or  any  other  provision  of  law  for  such  vacating 
or  laying  out.      • 

(6)  'Hhe   City,  acting  b;^'  its  Mayor,  will  recommend 
to  the  proper  boards  or  officers  such  action  as  may  be 
necessary  to  waive,  change,  or  modify,  to  the  extent 
necessary  or  desirable  to  permit  carrying  out  the  Project, 
the  statutes,  ordinances,  rules  and  regulations  regulating 
land  use  in  Boston  and  prescribing  health  ,  sanitation  and 
safety  standards  fcir  buildings  in  Boston-. 

(7)  The  Authority  recognizes  that  the  City,  in 
accordance  with  Section  16  of  Chapter  121B  of  the  Gere  ral 
Laws  of  Mrssachuse tts,  may  require  payments  in  lieu  of 
taxes,  bettermencts  and  special  assessments  on  all  property 
held  by  the  Authority  as  part  of  tlie  Project.   The  City 
hereby  agrees  that  if  such  payments  are  reqiaired  pursuant 
to  said  Section  16  they  shall  not  be  required  in  excess 

of  the  amount  of  such   payments  eligible  as  project  costs 
under  the  applicable  regulations  of  the  Department  of 
Housing  and  Urban  Development  in  effect  from  tim.o  to  time, 
and  further  agrees  that  any  such  payments  required  will 
be  based  upon  asscssmerits  in  the  tax  year    during  which 
the  propcr'.y  is  acquired  by  the  Authority. 
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(8)  The  City  shall  continue  to  maintain  the  "workable 
prograrr."  heretofore  adopted  by  it,  and  shall  cooperate 
with  the  Authority  by  such  other  lawful  actions  and  in 
such  other  lawful  ways  as  may  be  necessary  in  connection 
with  the  undertaking  and  carrying  out  of  the  Project  in 
all  its  phases. 

(9)  The  City  will  take  steps  appropriate  to  assure 
that  no  member  of  its  governing  body  and  no  other  City 
official  v/ho  exercises  any  functions  or  responsibilities 
in  the  review  or  approval  of  the  Project  shall,  prior  to 
the  completion  of  the  Project,  voluntarily  acquire  any 
personal  interest,  direct  or  indirect,  in  any  property 
included  in  the  Project  Area,  or  in  any  contract  or 
proposed  contract  in  connection  with  the  carrying  out 

of  the  Project. 

(10)   It  is  further  understood- that  the  parties 
recognize  that  Title  VI  of  the  Civil  Rights  Act  of  1964 
and  the  regulations  and  policies  of  the  Department  of 
Housing  and  Urban  Development  effecting  the  Title  prohibit 
discrimination  on  the  grounds  of  race,  color,  sex, 
religion  or  national  origin  in  the  policies,  practices 
and  uses  of  the  public  facilities  proposed  for  credit  to 
the  locality's  share  of  the  cost  of  an  urban  renewal  project 
receiving  financial- assistance  from  the  United  States. 
The  City  of  Boston  covenants  that  the  public  facilities 
herein  proposed  as  local  grants-in-aid  will  be  available 
to  and  serve  all  persons  without  regard  to  race,  color, 
sex,  religion  or  national  origin.   Without  being  by  way 
of  limitation,  it  is  the  intention  of  the  parties  that  this 
anti-discrimination  agreement  shall  accrue  to  the  benefit 
of  the  United  States  and  the  Secretary  of  the  Department 
of  Housing  and  Urban  Development. 
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IN  WITrlESS  V7HERE0F  the  City  of  Boston  and  the 
Boston  Redevelopment  Authority  have  respectively  caused 
this  Agreement  to  be  duly  executed  as  of  the  day  and  year 
first  above  written. 


ATTEST: 


CITY   OF   BOSTON 


City  Clerk 


BiL 


Mayor 


ATTEST: 


BOSTON  REDEVELOPMENT  AUTHORITY 


BZ. 


Director 


Approved  as  to  form: 


Approved  as  to  form: 


Corporation  Counsel 


General  Counsel 


In  City  Council  April  23,  1973c  Passed. 
Approved  by  the  Mayor  April  30,  1973 « 
Attest: 


^^^-<-/^^ity  Clerk. 


■  --■-^-  -.  . .  _i  „  . . 

li.  .  .^_  ;   L.. 

•j-'-'2;  p.' ' —  •  • 


—  —  •.v 


^ri^y^^ 


ccrs-c. 


CITY  OF  BOSTON 

IN  CITY  COUNCIL 


ORDERED:   That  the  Mayor  of  the  City  of  Boston  be, 
and  he  hereby  is,  authorized  and  empov;ered  to  execute 
and  deliver  in  the  name  and  behalf  of  the  City  of  Boston 
an  agreement  with  the  Boston  Redevelopment  Authority  in 
substantially  the  following  form: 

COOPERATION  AGREEMENT 
between 
CITY"  OF  BOSTON 
and 
BOSTON  REDEVELOPMENT  AUTFIORITY 
for 
CENTRAL  BUSINESS  DISTRICT/BEDFORD-WEST  URBAN  RENEt"7AL  PROJECT 


THIS  AGREEMENT  made  this       day  of 
by  and  between  the  CITY  OF  BOSTON,  herein  called  the  City, 
a  municipal  corporation  of  the  Commonv/ealth-  of  Massachusetts, 
and  the  BOSTON  REDEVELOPMENT  AUTHORITY,  herein  called  the 
Authority,  a  public  body  politic  and  corporate  duly  existing 
under  Chapter  121B  of  the  General  Laws  of  Massachusetts 

WITNESSETH  THAT: 
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WHEREAS  the  Authority  has  adapted  an  Urban  Renewal 
Plan  (hereinafter  referred  to  as  the  "Plan")  for  the 
CED  Bedford-V7est  Urban  Renev.-a  1  Project  (hereinafter 
referred  to  as  the  "Project"),  in  the  City  of  Boston, 
and  said  Plan  has  been  approved  by  'the  Mayor  and  the 
City  Council  of  the  City  of  Boston;  and 

WHEREAS  the  Plan  provides  for  the  acquisition, 
demolition  and  removal  or  rehabilitation  of  structures 
in  the  area  covered  by  said  Project  (hereinafter  called 
the  "Project  Area"),  the  installation  of  site  improvements 
and  public  facilities,  and  the  disposition  of  land  in 
the  Project  Area  for  uses  in  accordance  with  the  Plan;  and 

WHEREAS  to  carry  out  and  complete  the  Project,  the 
Authority  will  need  financial  assistance  from  the  United 
States  of  America  under  Title  I  of  the  federal  Housing 
Act  of  1949  (as  amended),  hereinafter  called  "Title  I", 
and  also  local  grants-in-aid;  and 

\'7HEREAS  under  Title  I  such  local  grants-in-aid  may 
consist  of,  among  other  things,  cash  grants;  donations, 
at  cash  value,  of  certain  real  property  (exclusive  of 
land  in  streets,  alleys,  and  other  public  rights-of-way 
which  may  be  vacated  in  connection  v;ith  .the  Project)  in 
the  Project  Area;  certain  demolition,  removal  of  other  vd  rk 
or  improvements  in  the  Project  Area  at  the  cost  thereof; 
and  the  provision,  at  their  cost,  of  public  buildings  or 
other  public  facilities  v;hich  are  necessary  for  carrying 
out  the  urban  renewal  objectives  of  the  Project  in 
accordance  v;ith  the  Plan;  and 

WIEREAS  the  Authority  has  applied  under  Title  I  for 
financial  assistance  from  the  United  States  of  America 
in  the  form  of  a  loan  and  grant; 

NOW,  THEREFORE,  in  consideration  of  the  benefits  to 
accrue  to  the  City  from  the  carrying  out  of  the  Pm  ject  and 
of  the  mutual  covenants  herein  contained  and  for  other 
good  and  valuable  consideration,  the  City  and  the  Autliority 
do  hereby  covenant  and  agree  as  folbws: 
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(1)  To  help  defray  the  cost;  of  the  Project,  the 
Authority  will  comply  with  all  conditions,  statutory  or 
otherwise  necessary  to  obtain  a  capital  grant  from  the 
United  States  under  Title  I  in  the  maximum  amount  allowed 
by  law. 

(2)  The  Authority  v;ill  undertake  the  Project  in 
accordance  with  the  Plan  and  as  funds  are  made  available 
will  coiPJTience  and  carry  out  each  successive  phase  of  the 
Project  as  expeditiously  as  possible. 

(3)  The  City  will  make  such  local  grants-in-aid 
to  the  Authority  in  a  total  amount  which,  v;hen  added  to 
the  local  grants-in-aid  provided  to  this  Project  on 
account  of  undertakings  by  any  other  entity  and  the  local 
grants-in-aid  assigned  by  the  Authority  to  this  Project 
from  other  projects  of  the  Authority,  will  equal  one-third 
of  the  actual  net  project  cost  of  this  Project  as 
finally  determined  and  approved  by  the  Department  of 
Housing  and  Urban  Development  in  accordance  with  Title  I 
and  in  accordance  v;ith  a  loan  and  grant  contract,  to  be 
entered  into  between  the  Authority  and  the  United  States 
of  America,  which  one-third  is  currently  estimated  at 
$2,000,000. 

(4)  A.   If,  during  the  course  of  the  Project,  any 
revised  estimate  of  net  project  cost  determined  in 
accordance  with  Title  I  and  approved  by  the  Department 

of  Housing  and  Urban  Development  is  higher  than  the  current 
or  an  intermediate  estimate,  the  City  will,  upon  demand 
by  the  Authority,  pay  to  the  Authority  such  sums  of  money 
as  v;ill,  when  added  to  all  other  local  grants-in-aid 
made  or  to  be  made  with  respect  to  the  Project,  total 
one-third  of  such  revised  estimate  of  net  project  cost. 

B.   Upon  completion  of  the  Project  by  the 
Authority  and  the  final  determination  in  accordance  with 
Title  I  and  approved  by  the  Department  of  Housing  and 
Urban  Development  aforesaid  of  the  actual  net  project 
cost  thereof,  the  City  will  make  to  the  Authority  such 
additional  cash  payment,  if  any,  as  may  be  necessary 
to  bring  the  total  grants-in-aid  for  the  Project  up  to 
an  amount  ecjual  to  one  third  of  said  actual  net  project 
cost  as  so  finally  determined  and  approved.   If,  upon 
such  completion  and  final  determination  and  approval, 
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the  local  grants-in-aid  heretofore  made  v;ith  respect  to 
the  Project  shall  total  an  amount  in  excess  of  one  third 
of  said  actual  net  project  cost  as  so  finally  determined 
and  approved,  such  portion  of  the  excess  as  was  paid 
in  cash  shall  be  refunded,  without  interest,  by  the 
Authority  to  the  City. 

(5)  The  City,  acting  by  its  Mayor,  will  recommend 
to  the  proper  board  or  officer  the  vacating  of  such 
streets,  alleys,  and  other  public  rights-of-v;ay  within 
the  Project  Area  as  may  be  necessary  in  carrying  out  the 
Plan,  and  the  laying  out  as  public  streets  or  ways, 
with  their  adjacent  sidewalks,  within  the  Project  Area 
in  accordance  with  the  Plan;  and  the  Authority  agrees 
not  to  sue  the  City  for  any  damages  for  any  such  vacating 

or  layout  out;  and  the  Authority  further  agrees  to  reimburse 
the  City  for  any  such  damages  recovered  by  others  under 
Chapter  79  of  the  General  Laws  of  Massachusetts,  as 
amended,  or  any  other  provision  of  law  for  such  vacating 
or  laying  out. 

(6)  The  City,  acting  by  its  Mayor,  will  recommend 
to  the  proper  boards  or  officers  such  action  as  may  be 
necessary  to  v;aive,  change,  or  modify,  to  the  extent 
necessary  or  desirable  to  permit  carrying  out  the  Project, 
the  statutes,  ordinances,  rules  and  regulations  regulating 
land  use  in  Boston  and  prescribing  heali±i  ,  sanitation  and 
safety  standards  fc>r  buildings  in  Boston. 

(7)  The  Authority  recognizes  that  the  City,  in 
accordance  with  Section  16  of  Chapter  121B  of  the  Gene  ral 
Laws  of  Massachusetts,  may  require  payments  in  lieu  of 
taxes,  bettermenots  and  special  assessments  on  all  property 
held  by  the  Authority  as  part  of  tlie  Project.   The  City 
hereby  agrees  that  if  such  pa^n^ients  are  required  pursuant 
to  said  Section  16  they  shall  not  bo  required  in  excess 

of  the  amount  of  such  payments  eligible  as  project  costs 
under  the  applicable  regulations  of  the  Department  of 
Housing  and  Urban  Development  in  effect  from  time  to  time, 
and  further  agrees  that  any  such  payments  recjuired  will 
be  based  upon  assessments  in  the  tax  year  during  vsrhich 
the  property  is  acquired  by  the  Authority. 
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(8)-  TliG  City  shall  continue  "to  maintain  the  "workable 
program"  heretofore  adopted  by  it,  and  shall  cooperate 
with  the  Authority  by  such  other  lawful  actions  and  in 
such  other  lawful  ways  as  may  be  ne__cessary  in  connection 
with  the  undertaking  and  carrying  out  of  the  Project  in 
all  its  phases. 

(9)   The  City  will  take  steps  appropriate  to  assure 
that  no  meinber  of  its  governing  body  and  no  otlier  City 
official  who  exercises  any  functions  or  responsibilities 
in  the  review  or  approval  of  the  Project  shall,  prior  to 
the  completion  of  the  Project,  voluntarily  acquire  any 
personal  interest,  direct  or  indirect,  in  any  property 
included  in  the  Project  Area,  or  in  any  contract  or 
proposed  contract  in  connection  with  the  carrying  out 
of  the  Project. 

(10)   It  is  further  understood  that  the  parties 
recognize  that  Title  VI  of  the  Civil  Rights  Act  of  1964 
and  the  regulations  and  policies  of  the  Department  of 
Housing  and  Urban  Development  effecting  the  Title  prohibit 
discrimiiiation  on  the  grounds  of  race,  color,  sex, 
religion  or  national  origin  in  the  policies,  practices 
and  uses  of  the  public  facilities  proposed  for  credit  to 
the  locality's  share  of  the  cost  of  an  urban  renewal  project 
receiving  financial  assistance  from  the  United  States. 
The  City  of  Boston  covenants  that  the  public  facilities 
herein  proposed  as  local  grants-in-aid  <';ill  be  available 
to  and  serve  all  persons  without  regard  to  race,  color, 
sex,  religion  or  national  origin.   V7ithout  being  by  way 
of  limitation,  it  is  the  intention  of  the  parties  that  this 
anti-discrimination  agreement  shall  accrue  to  the  benefit 
of  the  United  States  and  the  Secretary  of  the  Department 
of  Housing  and  Urban  Development. 


-  6  - 


IN  V7ITin:SS  vniEREOF  the  City  of  Boston  and  the 
Boston  Redevelopment  Authority  have  respectively  caused 
this  Agreement  to  be  duly  executed  as  of  the  day  and  year 
first  above  written. 

CITY  OF  BOSTON 


ATTEST: 


> 


'^^'^^^c^(^€^ 


city  Clerk 


By  ^  ^  4^CcJ^ 


Mayor 

im  ^    1373 


ATTEST: 


'V-v  < 


BOSTON  REDEVELOPMENT  AUTHORITY 


Director 


Approved-  as  to  form: 


Approved  as  to  form: 


Corporation  Co\ansel  /^ "  General  Counsel 
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aTi  C3  rjAL. 

-280— Colored  Tabs 
-281— Clear  Tabs 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  MASS.  R- 

Central  Business  District/Bedford-West  SUBMISSION  DATE: 

Urban  Renewal  Area 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


AFFIDAVIT  OF  PUBLICATION  OF  CODE  NO.  R-307 

NOTICE  OF  PUBLIC  HEARING 


The  Affidavit  of  Publication  of  the  Notice  of  Public  Hearing  held  by 
the  Boston  City  Council  on  March  26,  1973,  is  attached. 


TO  Globe  Newspaper  Co.,  dr. 


For  Advertising  in  the  BOSTON  GLOBE 


Boston  Redevelopr.ent   Authority 
Roon  900,    1'  City  Hall   Square 
Boston,   Massachusetts     02201 
account  §  3   527   560 


MAR  1  9  1973 


BOSTON  REDEVELOP,','ENT  AUTHORfTY 
OFFICE  OF  THE  DIRECTOR 


I 


KOTtrp  or  r«-F»iir  nrARrvo 
CCKTKAL    BtM^r^s     nuTRlcT/t'i  Df  0«D-WIIT 


I  I.IMV  F.rst  HM    AF.f  \ 
BOSTON  CITV  CXJINCIL 


Kot!tf«   Ij  hereby  riven   ina:   the  Cci-.Tr.if.?e 

l^-e    B^'te^    C  'y    Counc:l    v  ;l]    l.o\'i 

Cc'jncil   Cni-ntxr.  City  >UJ,   BojtoD,  Mauicnuiciu. 

li'ii.  «t  10:00  l.in. 

ri-RPosn  or  rnr 

I  PI  [ll.lC  HEARIM.S  ■ 

id)  To  rorr'der  t  prf.p'j'il  'or  :-e  cr-.-.ert-.yirr  ef  «n  VfMn  F*- 
;Hew»l  Project  by  tr.e  •::. ■•.£■-!  H?c;tve!or--<'n;  AJ:.-or-.ty  i-  tr.» 
.Project  Area  loci-.ed  '.n  ir.oi  rar".  cf  i.'ie  C;"J'  of  i;-;!'.on  Krj-iT.  is 
"the  Cer.Us;  E'-i5.n"J  D.^lr;c'.  H^afori-'.'i  est.  m  arc-rmnee  wji  the 
■prcpoTd  Urban  K'r.c-Jiai  F'.sn  for  '.he  Pro^fct  Aiei  ur-ir-  tr.« 
provislor.i  of  the  Federsl  Kc'jsing  Act  cf  lsi3.  at  •n'.enc-c:.  jrd 
Chapter  i:i3  of  tne  Mi."  acn'..!e'.t«  General  L^us  »ita  redtril. 
Sti'.e.  ind  C-.ty  firarcial  a-s^-tance:  .  ,      ^        j  .w     ^ 

fl)  To  consicf-r  t.'^e  p. an  for  tr.e  aequfsltlon  of  land  and  tna  demo- 
lition  or   removal   oi    buUc:nts    L-.d    Improvement*   m    tr-.e    Project 

(3)  ■iro  corrtider  the  public  Improvementi  prcro«e4  'o  be  under- 
taken. Inc'.ulirig  l-ne  c3.--s'.ruction.  rtconjlrucuon.  jjterauon.  ar.l 
repair  cf  ttreeti.  y.iii-.HS.  and  parKa;  ,,   vi      »       j.     •.. 

(4>  To  eonJider  t.ie  pen  for  r-.aKUnr  land  Available  for  de-.e.OT— 
inent  or  recevelopnient  by  private  enterprise  or  puo.ic  ««ence« 
&s    fiuthorlzed    by    law;  ,  .  j       w   wm*  >».- 

(".)  To  consider  -he  p'.an  for  s  prorram  of  repair  and  rehibLlltatloa 
of  bulldinsi  or  otl.tr  l-provemenis  m  the  Prc.:ec-  Area: 
i6i  To  cor.tlcer  t.~.e  K.-  ■•ca';oa  prorrarr.  for  tr.e  Prc:-ct  Area. 
win  be  open  lor  discuision.  ar.d  availaoie  lor  exi-nninauon 

Cit'^To' tfiord   «   reasonable   opporfjr.lty   to    all    ^ertonl. 
represer.Utives    cf    crianusf.or.a,    to   appear    «nil    to    preunt 
view  uVJi  «.p«c;  ^^^-^:^^    AyAU.AI^VT. 

ion  HtDLIC  rXA.MIVAlIOS  

Oi  the  City  C:.r.^c.-.^e^u.y^c.f^I^^.on.^^^         . 

The  Central  Business  D:stnct,i.ealora-\s<»i  Lroin  F.er.ewM  P«. j;rt 

iK^newal  Plan  ^^''^W.-rttlF?' nOVNDARI«  .  ^  ^  ^  ,^ 
as  joliOw 


<l    Lll* 

lr.''.'j4lr« 


, . .  .Valt.er .  .F... .  Donahue. 

of    the    Globe    Newspaper    Q).,    publishers    of    the      Bosto 

has  been  inserted  in  said  newspaper   times, 

and  that  it  is  charged  at  the  usual  rates. 


laJons  said   fou-.nel.ter^y   V'/ r^^'ersictio"  of  e.e  Mu'.r.e.-terly  f.de- 
■ti;^'^^^^:^A^^  'L;^tin,!i^'iJ^t^^outn...ter,y  .Id.itn. 

^i5^\^^'S^^:tS^^hw;?^f  £^o?l^<o,-K^cl^.aoe  and  ... 
north-^es-erly  ^'-^-tl^f^f-'iA^^^'Tit^r;'.  '  ^^--f.-lt-.drW  direction 

g°non  f.rcJ  and  tne  ao-j:nv.e.terly  udeime  of 

tended    t:ie:<o:  _.„„i_,  4-   ,   re-ierallv  »orth»i5*erly  <!lr»^tion 

iTnence  tjrc-.nz.  and  «".'^,'^T  .."l/^?*  vlthi-ron   b---eet  to  •   r-o:.-.t. 

,„,,.-..,.,,.■.™i;;;.■.,^;,;^f,SiSJi,■{j;:■^r■?ii■;^iSfst-i^ 


:;orfc:jc  p;ac€  cx- 


S\\ 


■.ne  oi   V.t>h:r.L-on 

Ti'crif riion  of  tild   r.or" 


/; 


Boston,  Mass Ilarch-l6 ,  19.73 

Personally  appeared  before  me /alt-Cr  ■  F  ,  ■  DohahUB and^  made  oath  that  the  aboTC 

statement  subscribed  to  by  him  is  true   y^  /'  ^  ■   /^     y""^/ 

SuiTolk  ««. 


Notary  PubU 


kly  Commistlon  ZJtptre* 
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APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  MASS.  R- 

Central  Business  District/Bedford-West  SUBMISSION  DATE; 

Urban  Renewal  Area 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


PUBLIC  HEARING  CODE  NO.  R-308 


There  was  no  stenographer  present  at  the  Public  Hearing  which 
numbered  six  people,  the  staff  of  the  BRA  and  Councillor  Tierney. 
We  hope  the  attached  letter  from  Councillor  Tierney  will 
suffice. 


r^^^^ 


JOSEPH  M.  TIERNEY 


Boston  city  Council 


e:;.i'  v-NEW  CITY  HALL 

J,  .  .      -  .  . 


j     ONE   CITY   HALL  SQUARE^ 
BOSTON.^  MASSACHUSETTS  02201 


May  3rd,  1973 


M.  Daniel  Richardson,  Jr.,  Director 
Department  of  Housing  and 

Urban  Development    Boston  Area  Office 
Bulfinch  Building 
15  New  Char  don  Street 
Boston,  Massachusetts 

Dear  Mr.  Richardson: 

On  March  26th,  1973  at  10:00  a.m. 
the  Committee  on  Urban  Development  of  the  Boston  City  Council  con- 
ducted a  public  hearing  to  consider: 


Docket  No.  1697 


Message,  order  and  resolution  approving 
Urban  Renewal  Plan  and  feasibility  of  re- 
location and  authorizing  execution  of  Co- 
operation Agreement  for  Central  Business 
District  and  Bedford- -West  Urban  Renew- 
al Project. 


Notices  of  this  hearing  appeared 
on  March  16th  and  March  23rd  in  the  Boston  Daily  Globe . 

On  April  23rd,  1973,  the  Com- 
mittee on  Urban  Development  recommended  to  the  City  Council  that 
the  order  "ought  to  pass".    The  committee's  report  was  accepted  and 
the  order  was  passed. 


Sincerely, 


Jo^ph  M.  Tierney,  Chairman 
Committee  on  Urban  Development 
Boston  City  Council 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  MASS.  R- 

Central  Business  District/Bedford-West  SUBMISSION  DATE: 

Urban  Renewal  Area 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


ADDITIONAL  DOCUMENTATION  CODE  NO.  R-309 


Letter  from  Metropolitan  Area  Planning  Council  regarding  Federal 
financial  assistance  is  attached. 


mm 


Richard  M    Co^eIty 
Execj'i.e    O. rector 


Mr,  M.  Daniel  Richardson 
HUD  -  Boston  i^rea  Office 
15  New  Chardon  Street 
Boston,  Massachusetts 


MetropoTitan     Area     Planning     Council 

44  School  Street    Boston,  Massachusetts  "02108 


J^pril  6,    1973 


(617)  523-2^54 


.   AP.Ro  1973 


RE:  Application  for  Urban  Renewal  EU03^S:'F:f?ffELCBD(y]-y^y-[-uQnm/ 
Bedford  West  Urban  Renev/al  Area  (4^A-^'73w.75^£  DIRECTOR 
Received  3/5/73) . 


Dear  Mr.  Richardson:       .-  •-■■"■ 

In  accordance  v;ith  the  provisions  of  the  U.S.  Office  of  Manage- 
ment and  Budget  Circular  A-95,  the  Metropolitan  Area  Planning  Council, 
as  Eetropolitan  clearinghouse,  has  reviewed  the  above  referenced 
application  for  Federal  financial  assistance. 


We  find  the  proposal  consistent 
and  plans. 


RMDinp 
cc : 


The  Honorable  Kevin  H.  White 

Mayor  of  Boston 
Dr.  Gerald  W.  Bush 

MAPC  Representative,  Boston 
Mr.  Robert  T.  Kenney,  Director 

Boston  Redevelopment  Authority 
Mr.  Julius  Bernstein,  Chairman 

Boston  Housing  Authority 


with  regional  goals,  objectives. 


Very  truly  yours, 

Richard  M.  Doherty 
Executive  Director 


Mr,  James  Loveday 

Office  of  State  Planning  and 
Management 
Mr.  David  L.  Myers 

HUD  -  Boston  Area  Office 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA 
PROJECT  NO.  MASS.  R- 

Central  Business  District/Bedford-West  SUBMISSION  DATE; 

Urban  Renewal  Area 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


STATEMENT  CONCERNING  HOUSING  CODE  NO.  R-311 

DISPLACEMENT  AND  RESOURCES 


Of  the  24  eligible  relocatees  in  the  ELA  Application,  17  received 
moving  expenses,  of  which  10  moved  within  Boston  and  7  moved 
outside  the  City  of  Boston.  In  addition,  7  tenants  chose  to  take 
a  Property  Loss  for  reasons  of  their  own.  The  Relocation  Plan  had 
originally  been  submitted  as  part  of  the  ELA  Application. 


APPLICATION  FOR  LOAN  AND  GRANT  BINDER  NO. 

PART  II:  LOCAL  PROJECT  APPROVAL  DATA  " 
PROJECT  NO.  MASS.  R- 

Central  Business  District/Bedford-West  SUBMISSION  DATE; 

Urban  Renewal  Area 

Boston  Redevelopment  Authority 

Boston,  Massachusetts 


CERTIFICATE  OF  LPA  RESPECTING  CODE  NO.  R-312 

COMPLIANCE  WITH  URBAN  RENEWAL 
PLANS  AND  CONTRACTS 


A  signed  Certificate  of  the  Boston  Redevelopment  Authority 
respecting  compliance  with  Urban  Renewal  Plans  and  contracts  is 
attached. 


lOSTON    REDEVELOPMENT   AUTHORITY  City  Hall  /  Room  900,  1  City  Hall  Square /Boston,  Massachusetts  02201 /Telephone  (617)  722-43i 


Wi  7     i9/3 


THE  LOCAL  PUBLIC  AGENCY  HEREBY  CERTIFIES  that  all  urban  renewal 
projects  with  respect  to  which  this  Local  Public  Agency  has 
entered  into  a  loan  or  capital  grant  contract  under  Title  I  of 
the  Housing  Act  of  1949,  as  amended,  have  been,  or  will  be, 
undertaken  and  carried  out  in  substantial  accordance  with  the 
Urban  Renewal  Plans,  and  any  approved  amendments  thereto,  and 
in  substantial  accordance  with  the  terms  of  the  contracts  for 
loan  or  capital  grant  covering  such  projects. 


Boston  Redevelopment  Authority 
(Name  of  LPA) 


nature  of  Principal 
Executive  Official  of  LPA) 


Director 
'        (Title) 


<8!r~?«»«» 
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